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2017/18 OPERATIONAL SERVICE DELIVERY AND BUDGET 
INPLEMENTATION PLAN 


National 

Outcome 

Outcome 9: Responsive, accountable, effective and efficient local government system 

NDP Chapter 

Building a professional, capable, citizen-focused public service (NDP Chapter 13) 

Strategic Goal 

Strategic Goal 3 To provide sound governance for local communities 

KPA 

Good Governance and Public Participation within the Office of the Municipal Manager 

DEPARTMENT: 

MUNICIPAL MANAGER 












SDBIP REF.NO 

PLANNING 

LEVEL 

STRATEGIC PRIORITY 

WARDS TO 
BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 

MEASURE 

BUDGET 

BASELINE 

ANNUAL TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PRO 
JECT MILESTONE 

TYPE OF EVIDENCE 
PER QUARTER 

RESPONSIBLE 

PERSON 










Q1 

25% 

1 






All Wards 

Number of reports on 
Implementation of Council 
Resolutions 

Number 


New Target 

4 

Q2 

25% 

1 

Q1-Q4 Reports on 
Implementation of 
Council resolutions 





- 

Q3 

25% 

1 











Q4 

25% 

1 







Number of reports on 
Implementation of EXCO 
Resolution 





Q1 

25% 

1 

Q1-Q4 Reports on 
Implementation of 
EXCO resolutions 


Manager Output 

Governance 

All Wards 

Number 


New Target 

4 

Q2 

25% 

1 

Manager: Strategic 
Support 






Q3 

25% 

1 










Q4 

25% 

1 







Number of reports on 
Compliance with all AG 





Q1 

25% 

1 

Q1-Q4 Quarterly 
Reports on adherence 





All Wards 

Number 


New Target 


Q2 

25% 

1 





Findings & 
Recommendations 

- 


Q3 

25% 

1 

to AG Findings & 
Recommendations 










Q4 

25% 

1 


SDBIP REF.NO 

PLANNING 

LEVEL 

PROJECT 

WARDS TO 
BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 

MEASURE 

BUDGET 

BASELINE 

ANNUAL TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PRO 
JECT MILESTONE 

TYPE OF EVIDENCE 
PER QUARTER 

RESPONSIBLE 

PERSON 










Q1 

N/A 

N/A 

Q2: Attendance 

Manager: Strategic 

MM_AD(1) 

Acitvity 1 

Strategic Planning 

All Wards 

Number of strategic planning 

Number 

R200 000 

New Target 


Q2 

100% 

1 

Register and Agenda 

Support 

Opex 17/18 IDP 

Sessions 

sessions undertaken 


Q3 

N/A 

N/A 












Q4 

N/A 

N/A 












Q1 

N/A 

N/A 

Q3: Proof of approval 

Manager: Strategic 

MM_AD(2) 
Opex 17/18 IDP 


Contributions towards 


Stages for payment of 
contribution 




Q3: Approval for 

Q2 

N/A 

N/A 

by Municipal Manager 
for payment of the 
contribution 

Support 

Acitvity 2 

regionalised projects 
within the District 

All Wards 

Stages 

R14 500 000 

New Target 

payment signed by 
Municipal manager 

Q3 

100% 

Payment approved 











Q4 

N/A 

N/A 







Number of reports on Batho- 





Q1 

1 

1 





Batho-Pele and Service 
Delivery Activities 


pele (War room, Pres. Hot- 





Q2 

1 

1 

Q1-Q4:Batho-pele 
Activities report 



Acitvity 3 

All Wards 

line, Public Protector and 

Number 


New Target 

4 

Q3 

1 

1 

Specialist 

MM_AD_MRC- 
Opex 17/18 IDP 



Community complaints) 
activities 


R7 588 577 



Q4 

1 

1 





% Municipal Running Costs 
spent versus financial 
resources available 




100% of projects 
implemented as per 
plan. 

Q1 

25% 

100% 

Q1-Q4: In-year 

Manager: Strategic 


Acitvity 4 

Municipal Running 

All Wards 

% 


New Target 

Q2 

25% 

100% 

monitoring report 

Support 


Cost_MM 


Q3 

25% 

100% 










Q4 

25% 

100% 



‘Notes 

1. All National Key Perfromance Indicators ( NKIs) are represented as reposibilities of the Executive Managers to ensure compliance with the local government legislation 

2. Executive Management outcomes include implementation of all Manager's outputs 

3. All activities of the Division are inluded in the Managers outputs 

Signed by Executive Mayor: Clr P N Lipudi 

Executive Mayor's Signature 

Date: 




























































POLITICAL SUPPORT SERVICES 


2017/18 OPERATIONAL SERVICE DELIVERY AND BUDGET 
INPLEMENTATION PLAN 


National Outcome 

Outcome 9: Responsive, accountable, effective and efficient local government system 

NDP Chapter 

Building a professional, capable, citizen-focused public service (NDP Chapter 13) 

Strategic Goal 

Strategic Goal 3 To provide sound governance for local communities 

KPA 

Good Governance and Public Participation within Mayor's Office 

DEPARTMENT: POLITICAL OFFICE 

‘Notes 

3. All activities of the Division are inluded in the Managers outputs 

SDBIP 

REF.NO+A8:N34l 

23A8:A8:N60 

PLANNING 

LEVEL 

STRATEGIC PRIORITY 

WARDS TO 
BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL TARGET 

QUARTER 

WEIGHTING 

(%) 

PROGRAMME/PROJE 
CT MILESTONE 

TYPE OF EVIDENCE 
PER QUARTER 

RESPONSIBLE 

PERSON 

Office of the Mayor 

Manager: Output 

Promote Good 


No. of reports on 





Q1 

25% 

1 

Q1-Q4: Quarterly Report 




Governance Practices 

All Wards 

implementation of activties 
in the office of Political 
Support Services 

No. 


New Target 

4 

Q2 

25% 

1 


Manager 




- 

Q3 

25% 

1 










Q4 

25% 

1 



SDBIP REF.NO 

PLANNING 

LEVEL 

PROJECT 

WARDS TO 
BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL TARGET 

QUARTER 

WEIGHTING 

(%) 

PROGRAMME/PROJE 
CT MILESTONE 

TYPE OF EVIDENCE 
PER QUARTER 

RESPONSIBLE 

PERSON 










Q1 

25% 

100% 

Q1: Project Plan and 
Project Progress Report 
Q2-Q4: Project Progress 
Report 


PO_MY(1) Opex 
17/18 IDP 

Activity 1 

Grants: Discretionary 

All Wards 

% of discretionary grants 
spent. 

% 

R530 513 

New Target 

100% of projects 
implemented as 

Q2 

25% 

100% 

Project Manager 







per plan. 

Q3 

25% 

100% 











Q4 

25% 

100% 










100% of projects 
implemented as 
per plan. 

Q1 

100% 

100% 



PO MY(2) Opex 

Activity 2 

Mayor's Bursary 

All Wards 

% of funds spent for 

% 

R414 823 

New Target 

Q2 

N/A 

N/A 

Q1: Project Plan and 

Project Manager 

17/18 IDP 

Mayor's bursary. 

Q3 

N/A 

N/A 

Project Progress Report 









Q4 

N/A 

N/A 












Q1 

25% 

100% 

Q1: Project Plan and 
Project Progress Report 
Q2-Q4: Project Progress 
Report 


PO_MY(3) Opex 
17/18 IDP 

Activity 3 

Mayor's Social 
Responsibility 

All Wards 

% of funds spent for 

Mayor's Social responsibility 

% 

R101 001 

New Target 

100% of projects 
implemented as 

Q2 

25% 

100% 

Project Manager 



programms. 




per plan. 

Q3 

25% 

100% 











Q4 

25% 

100% 











Q1 

25% 

100% 



PO_MY(4) Opex 

Activity 4 

Implementation of 

All Wards 

% of funds spent for 
implementation of Mayor's 

% 

R1 000 000 

New Target 

100% of projects 
implemented as 
per plan. 

Q2 

25% 

100% 

Q1: Project Plan and 
Project Progress Report 

Project Manager 

17/18 IDP 

Mayoral Programs 

programms as per annual 
political plan 

Q3 

25% 

100% 

Q2-Q4: Project Progress 
Report 










Q4 

25% 

100% 







% Municipal Running Costs 
spent versus financial 
resources available 




100% of projects 
implemented as 
per plan. 

Q1 

25% 

100% 



PO MY MRC- 

Activity 5 

% Municipal Running 

All Wards 

% 

R16 134 620 

New Target 

Q2 

25% 

100% 

In-year monitoring report 

Manager 

Opex 17/18 IDP 

Costs_MY 

Q3 

25% 

100% 








Q4 

25% 

100% 

































































2017/18 OPERATIONAL SERVICE DELIVERY AND BUDGET 
INPLEMENTATION PLAN 


SDBIP REF.NO 

PLANNING 

LEVEL 

PROJECT 

WARDS TO 
BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL TARGET 

QUARTER 

WEIGHTING 

(%) 

PROGRAMME/PROJE 
CT MILESTONE 

TYPE OF EVIDENCE 
PER QUARTER 

RESPONSIBLE 

PERSON 

Office of the Speaker 

1 Manager: Output 

Create an enabling 
Environment within the 
MCLM region 


No. of reports on 
implementation of activties 
in the office of The Speaker 





Q1 

25% 

1 

Q1-Q4: Quarterly Report 




All Wards 

No. 


New Target 

4 

Q2 

25% 

1 


Manager 







Q3 

25% 

1 











Q4 

25% 

1 












Q1 

25% 

1 



PO_SP (5)(Opex 

Activity 1 

Ward Committees 

All Wards 

No. of Ward committee 
functionality reports as per 
plan 

Number 

R804 850 

4 

4 

Q2 

25% 

1 

Q1-Q4: Report on Ward 
Committee functionality 

Project Manager 

17/18 IDP 




Q3 

25% 

1 

in Council Committees 










Q4 

25% 

1 







% of funds spent for 





Q1 

N/A 

N/A 



PO_SP (6)(Opex 

Activity 2 

State of the City address 
expenses, citizen 
responsible campaign and 
inter-governmental 
relations work 

All Wards 

Mayor's programms (State 
of the City address 
expenses, citizen 
responsible campaign and 
inter-governmental relations 
work). 

% 

R1 000 000 

New Target 

100% of projects 
implemented as 
per plan. 

Q2 

N/A 

N/A 

Q4: Project Plan and 

Project Manager 

17/18 IDP 

Q3 

N/A 

N/A 

Project Progress Report 








Q4 

100% 

100% 







No. of the IDP Public 





Q1 

N/A 

N/A 




Activity 3 


All Wards 

participation programmes 

Number 




Q2 

50% 

1 

Q2 & Q4: Schedule and 
Report submitted to 
Maycom 

Project Manager 



submitted to Maycom for 




Q3 

N/A 

N/A 

PO_SP (7)(Opex 


Public Participation 


approval 


R921 987 



Q4 

50% 

1 


17/18 IDP 







Q1 

N/A 

N/A 




Activity 4 


All Wards 

No. of sector meetings 
planned for the MMCs 

Number 




Q2 

50% 

1 

Q2 & Q4: Attendance 

Project Manager 




2 

2 

Q3 

N/A 

N/A 

register; Minutes of the 
meetings 










Q4 

50% 

1 











Q1 

25% 

100% 



PO_SP (8)(Opex 

Activity 5 

Grants: Councillors 

All Wards 

% of councillor's grants 

% 

R541 780 

New Target 

100% of projects 
implemented as 
per plan. 

Q2 

25% 

100% 

Q1: Project Plan and 
Project Progress Report 

Project Manager 

17/18 IDP 

spent. 

Q3 

25% 

100% 

Q2-Q4: Project Progress 
Report 










Q4 

25% 

100% 


| Programs classified as municipal running costs_SP 













Q1 

25% 

100% 



PO_SP_MRC- 

Activity 6 

Municipal Running 

All Wards 

% Municipal Running Costs 
spent versus financial 
resources available 

% 

R48 687 707 

New Target 

100% of projects 
implemented as 
per plan. 

Q2 

25% 

100% 

Q1-Q4: In-year 

Manager 

Opex 17/18 IDP 

Cost_SP 

Q3 

25% 

100% 

monitoring report 








Q4 

25% 

100% 



Signed by Executive Mayor: Clr P N Lipudi 

Executive Mayor's Signature 

Date: 




INTERNAL AUDIT 


2017/18 OPERATIONAL SERVICE DELIVERY AND BUDGET 
IMPLEMENTATION PLAN 


National Outcome 

Outcome 9: Responsive, accountable, effective and efficient local government system 

NDP Chapter 

Building a professional, capable, citizen-focused public service (NDP Chapter 13) 

Strategic Goal 

Strategic Goal 3 To provide sound governance for local communities 

KPA 

Good Governance and Public Participation within the Office of the Chief Audit Executive 

DEPARTMENT: OFFICE OF CHIEF AUDIT EXECUTIVE 

SDBIP REF.NO 

PLANNING LEVEL 

STRATEGIC PRIORITY 

WARDS TO 
BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING 

(%) 

PROGRAMME/PR 

OJECT 

MILESTONE 

TYPE OF EVIDENCE 

PER QUARTER 

RESPONSIBLE 

PERSON 



Sound Governance for local 
communities 


No of Reports on all 
identified direct 
(Managers') activities 




1 

Q1 

25% 

1 

Q1-Q4: Status Reports on 
Direct Outputs 

Executive Manager: 
Office of CAE 



All wards 

No. 



1 

Q2 

25% 

1 





“ 

1 

Q3 

25% 

1 











1 

Q4 

25% 

1 












Q1 

25% 

1 






All Wards 

Number of reports on 
Implementation of 
Council Resolutions 

Number 




Q2 

25% 

1 

Q1-Q4 Reports on 
Implementation of Council 
resolutions 






- 


Q3 

25% 

1 











Q4 

25% 

1 











Q1 

25% 

1 






All Wards 

Number of reports on 

Number 




Q2 

25% 

1 

Q1-Q4 Reports on 




Governance 

Implementation of EXCO 
Resolution 

- 

- 


Q3 

25% 

1 

Implementation of EXCO 
resolutions 

Chief Audit Executive 










Q4 

25% 

1 







Number of reports on 
Compliance with all AG 





Q1 

25% 

1 

Q1-Q4 Quarterly Reports 
on adherence to AG 





All Wards 

Number 




Q2 

25% 

1 





Findings & 
Recommendations 




Q3 

25% 

1 

Findings & 
Recommendations 











Q4 

25% 

1 












Q1 

25 % 

1 







Number of Audit 
Committee meetings 
undertaken 





Q2 

25% 

1 



IA_IA(1) Opex 17/18 IDP 

Activity 1 

Audit Committee Meetings 

All Wards 

No. 

R241 499 


4 

Q3 

25% 

1 

Q1-Q4: Attendance 

Project manager 


Q4 

25% 

1 

Register and Agenda 

‘Notes 

1. All National Key Perfromance Indicators ( NKIs) 

are represented as reposibilities of the Executive Managers to ensure compliance with the local government legislation 







2. Executive Management outcomes include implementation of all Manager's outputs 

3. All activities of the Division are inluded in the Managers outputs 

SDBIP REF.NO 

PLANNING LEVEL 

PROJECT 

WARDS TO 

BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING 

(%) 

PROGRAMME/PR 

OJECT 

MILESTONE 

TYPE OF EVIDENCE 

PER QUARTER 

RESPONSIBLE 

PERSON 

Internal Audit 













Q1 

25% 

1 







No. of reports on 





Q2 

25% 

1 



Manager Output 



All Wards 

implementation of 

No. 



4 

Q3 

25% 

1 

Q1-Q4: Quarterly Report 

Manager: Internal 




activties in the Internal 
Audit plan 





Q4 

25% 

1 

Audit 










Q1 

N/A 

N/A 







Number of reports on the 
functionality and 
effectiveness of internal 
Audit activities 





Q2 

N/A 

N/A 





External quality assurance 
review 





One Quality 

Q3 

100% 

1 



IA_IA(3) Opex 17/18 IDP 

Activity 1 

All Wards 

No. 



assurance 

report 

Q4 

N/A 

N/A 

Q3Assessment report 

Project manager 
















































































2017/18 OPERATIONAL SERVICE DELIVERY AND BUDGET 
INPLEMENTATION PLAN 


SDBIP REF.NO 

PLANNING LEVEL 

PROJECT 

WARDS TO 
BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING 

(%) 

PROGRAMME/PR 

OJECT 

MILESTONE 

TYPE OF EVIDENCE 

PER QUARTER 

RESPONSIBLE 

PERSON 

| Programs classified as municipal running costs 

JA 












| Internal Audit 










Q1 

N/A 

N/A 







No. of Annual Risk 

Based Internal Audit Plan 




Annual Risk 
based Internal 

Q2 

N/A 

N/A 

Q4: Internal Audit plan 
submission to Audit 



Activity 2 

Annual Risk based Internal 
Audit Plan 

All Wards 

No. 



Q3 

N/A 

N/A 

Project manager 



developed 




Audit Plan 

Q4 

100 % 

1 

Committee 

1 A_AD_M RC-Opex 17/18 
IDP 









Q1 

22 % 

6 



Activity 3 

Evaluation of Risk 
Management, Control and 
Governance process. 

All Wards 

No of reports completed 
per number of audits 
listed on the audit plan 

No. 



29 

Q2 

23% 

7 

Q1-Q4 Internal Audit 

Project manager 




Q3 

22 % 

6 

reports 










Q4 

33% 

10 







No. of audits undertaken 
for pre-determined 
objectives 





Q1 

25% 

1 

Q1-Q4:4 Reports on audit 
of pre-determined 
objectives 



Activity 4 

Audit of pre-determined 

All Wards 

No. 



4 

Q2 

25% 

1 

Project manager 


objectives 




Q3 

25% 

1 









Q4 

25% 

1 


| Division: Corporate Ethics 

RIO 033 394 



1 Manager Output 



Number of reports on the 
implementation of 


(Including R840 361 
for Forensic Audit) 



Q1 

25% 

1 





Implementation of the Ethics 

All Wards 

No. 




Q2 

25% 

1 

Q1-Q4: Quarterly Reports 

Manager: Corporate 



Management Programme 

activities in the office of 
Corporate Ethics division 



4 

Q3 

25% 

1 

Ethics 









Q4 

25% 

1 












Q1 

25% 

5 days 







No. of days for 
acknowledgement and 
acceptance of the 
mandate to investigate 





Q2 

25% 

5 days 










within 5 working 
days 

Q3 

25% 

5 days 

Q1-Q4: Acknowledgement 
of receipt 


IA_AD_M RC-Opex 17/18 
IDP 

Activity 1 

Matters referred for 
Investigation by MM 

All Wards 

No. 



Q4 

25% 

5 days 

Investigator 









Q1 

25% 

1 







No. of quarterly reports 
on status of investigations 





Q2 

25% 

1 

Q1-Q4: Submission of 



Activity 2 


All Wards 

No. 



4 

Q3 

25% 

1 

Investigator 




for complaints received 





Q4 

25% 

1 

quarterly reports to EXCO 

Signed by Executive Mayor: Clr P N Lipudi 

Executive Mayor's Signature 

Date: 




Mo^a(e 






ocoo 


2017/18 OPERATIONAL SERVICE DELIVERY AND BUDGET 
INPLEMENTATION PLAN 


National Outc 

Outcome 9: Responsive, accountable, effective and efficient local government system 

NDP Chapter 

Building a professional, capable, citizen-focused public service (NDP Chapter 13) 

Strategic Goa 

Strategic Goal 3 To provide sound governance for local communities 

KPA 

Good Governance and Public Participation within the Office of the Chief Operating Officer 

DEPARTMENT: CHIEF OPERATING OFFICE 







SDBIP 

REF.NO 

PLANNING 

LEVEL 

STRATEGIC 

PRIORITY 

WARDS 

TO 

BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING 

(%) 

PROGRAMME/P 

ROJECT 

MILESTONE 

TYPE OF EVIDENCE 
PER QUARTER 

RESPONSIBLE 

PERSON 

COO: Outcome 

Sound Governance 
for local communities 


No of Reports on all 
identified direct 
(Managers') activities 




1 

Q1 

25% 

1 

Q1-Q4: Status Reports 
on Direct Outputs 

Executive Manager: 
Office of COO 




All wards 

No. 



1 

Q2 

25% 

1 











1 

Q3 

25% 

1 











1 

Q4 

25% 

1 












Q1 

25% 

1 






All Wards 

Number of reports on 

Number 




Q2 

25% 

1 

Q1-Q4 Reports on 

Chief Operating 

Officer 




Implementation of 
Council Resolutions 

- 

- 

4 

Q3 

25% 

1 

Implementation of 
Council resolutions 









Q4 

25% 

1 











Q1 

25% 

1 






All Wards 

Number of reports on 
Implementation of 
EXCO Resolution 

Number 




Q2 

25% 

1 

Q1-Q4 Reports on 
Implementation of 
EXCO resolutions 

Chief Operating 



Governance 

- 

- 


Q3 

25% 

1 

Officer 










Q4 

25% 

1 







Number of reports on 
Compliance with all 
AG Findings & 
Recommendations 





Q1 

25% 

1 

Q1-Q4 Quarterly 
Reports on adherence 
to AG Findings & 
Recommendations 










Q2 

25% 

1 

Chief Operating 

Officer 




All Wards 

Number 

_ 

_ 

4 

Q3 

25% 

1 









Q4 

25% 

1 


SDBIP 

REF.NO 

PLANNING 

LEVEL 

PROJECT 

WARDS 

TO 

BENEFIT 

KEY PERFORMANCE 

INDICATOR 

UNIT OF 

MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING 

(%) 

PROGRAMME/P 

ROJECT 

MILESTONE 

TYPE OF EVIDENCE 

PER QUARTER 

RESPONSIBLE 

PERSON 










Q1 

N/A 

N/A 







% completion of 
financial transactions 





Q2 

N/A 

N/A 

Q4: Copy of 
payment/invoice 



Activity 1 

SALGA Membership 

All Wards 

% 


1 

100 % 

Q3 

N/A 

N/A 

Specialist 

COOJGR 
(4)Opex 
17/18 IDP 




due to SALGA 


R5 981 960 



Q4 

100 % 

100 % completion 






No.of quarterly reports 
on Governance & IGR 
Working group 





Q1 

25% 

1 




Activity 2 

Governance and IGR 

All Wards 

Number 


3 


Q2 

25% 

1 

Q1-Q4:Quarterly 

Specialist 


Working group 



Q3 

25% 

1 

reports 









Q4 

25% 

1 







% Municipal Running 
Costs spent versus 
financial resources 
available 




100 % of 
projects 

Q1 

25% 

100 % 



COO_AD_M 


Municipal Running 
Cost_COO_AD 





Q2 

25% 

100 % 

Q1-Q4: In-year 

Chief Operating 

Officer 

RC- Opex 

Activity 3 

All Wards 

% 

R8 386 612 

_ 

Q3 

25% 

100 % 

17/18 IDP 






as per plan. 

Q4 

25% 

100 % 


‘Notes 

1. All National Key Perfromance Indicators ( NKIs) are represented as reposibilities of the 

Executive Managers to ensure compliance with the local government legislation 





2. Executive Management outcomes include implementation of all Manager's outputs 

3. All activities of the Division are inluded in the Managers outputs 

























































2017/18 OPERATIONAL SERVICE DELIVERY AND BUDGET 
INPLEMENTATION PLAN 


SDBIP 
REF.NO 

PLANNING 

LEVEL 

PROJECT 

WARDS 

TO 

BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING 

(%) 

PROGRAMME/P 

ROJECT 

MILESTONE 

TYPE OF EVIDENCE 
PER QUARTER 

RESPONSIBLE 

PERSON 

| Division: Programme Management Unit (PMU) 




1 Manager: Output 



No. of reports on 
implementation of 
activties on Municipal 





Q1 

25% 

1 





Oversee adherence to 

All Wards 

Number 




Q2 

25% 

1 

Q1-Q4: Quarterly 

Report 

Manager 



MIG guidelines 

- 

- 

4 

Q3 

25% 

1 




Infrastructure Grants 





Q4 

25% 

1 











Q1 

N/A 

N/A 

N/A 






Stages for preparation 




2018/19 
business plan 
finalised 

Q2 

N/A 

N/A 

N/A 



Activity 1 


All Wards 

of PMU operational 

Stages 


2017/18 business 

Q3 

N/A 

N/A 

N/A 

Specialist 



business plans and 
approval by the MM 


plan 

Q4 

100 % 

By end of April 
2018 

Business plan signed 
by MM 










Q1 

N/A 

N/A 

N/A 






Stages for submission 



2017/18 business 

2018/19 
business plan 
presented to 

Q2 

N/A 

N/A 

N/A 



Activity 2 


All Wards 

of PMU operational 
business plan to 

DCOG 

Stages 


plan presented to 

Q3 

N/A 

N/A 

N/A 

Specialist 







DCOG 

DCOG during 
Q4 

Q4 

100 % 

Business plan 
presented to 
DCOG 

Email sent to DCOG 
and attendance register 






No. of expenditure 
reports submitted to 
National Department 
of Cooperative 
Governance (DCOG) 





Q1 

25% 

3 



COO_PMU(1 
)Opex 17/18 
IDP 

Activity3 

Implementation of 

All Wards 

Number 


12 

12 

Q2 

25% 

3 

Q1-Q4: Email of 

Specialist 

Programme 
Management Unit 

R597 206 

Q3 

25% 

3 

submission to DCOG 


(PMU) Business Plan 






Q4 

25% 

3 












Q1 

25% 

3 




Activity 4 


All Wards 

No. of expenditure 
reports submitted to 
the COO 

Number 


12 

12 

Q2 

25% 

3 

Q1-Q4: Copy of 

Specialist 




Q3 

25% 

3 

submission/memo to 
the COO 









Q4 

25% 

3 











Q1 

25% 

1 












Q2 

25% 

1 

Q1-Q4: Copy of 



Activity 5 


All Wards 

No. of quarterly PMU 

Number 


4 

4 

Q3 

25% 

1 

quarterly PMU KPI 

Specialist 



KPI reports on MIG 




Q4 

25% 

1 

reports on MIG signed 
by COO 










Q1 

100 % 

1 

Q1: Copy of 2016/17 
Annual PMU close out 



Activity 6 


All Wards 

Annual (2016/17) PMU 
close out report on the 
MIG 

Number 




Q2 

N/A 

N/A 

Specialist 




1 

1 

Q3 

N/A 

N/A 

report on the MIG 









Q4 

N/A 

N/A 

signed by MM 


COO_PMU_ 
MRC- Opex 
17/18 IDP 




% Municipal Running 




100 % of 

Q1 

25% 

100 % 



Activity 7 

Municipal Running 

All Wards 

Costs spent versus 

% 

R2 069 716 


projects 

Q2 

25% 

100 % 

In-year monitoring 

Manager 

Cost_PMU 

financial resources 

- 

implemented 

Q3 

25% 

100 % 

report 




available 




as per plan. 

Q4 

25% 

100 % 






2017/18 OPERATIONAL SERVICE DELIVERY AND BUDGET 
INPLEMENTATION PLAN 


SDBIP 
REF.NO 

PLANNING 

LEVEL 

PROJECT 

WARDS 

TO 

BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING 

(%) 

PROGRAMME/P 

ROJECT 

MILESTONE 

TYPE OF EVIDENCE 
PER QUARTER 

RESPONSIBLE 

PERSON 

{Division: Monitoring And Evaluation 




Manager: Output 



No. of report on 





Q1 

25% 

1 




Oversee adherence to 


implementation of 
activties on Monitoring 
and Evaluation 





Q2 

25% 

1 

Q1-Q4: Quarterly 
Reports 



Monitoring and 

All Wards 

Number 

_ 

_ 

4 

Q3 

25% 

1 

Manager 


Evaluation SOP's 






Q4 

25% 

1 




SDBIP Performance 


No. of SDBIP 

Quarterly Reports 
submitted to the COO 





Q1 

33% 

2 




Activity 1 

Analysis Report 

All Wards 

Number 


6 

6 

Q2 

17% 

1 

Q1-Q4: Proof of 

Specialist 


(Quarterly, Mid-year 
and Annual) 



Q3 

33% 

2 

submission/ email 









Q4 

17% 

1 





Tabling of the 

Municipal Annual 
Report 







Q1 

50% 

1 

Q1-Q2: Proof of 



Activity 2 

All Wards 

No. Annual Report 

Number 


2 

2 

Q2 

50% 

1 

submission of annual 

Specialist 


submitted to Council 




Q3 

N/A 

N/A 

reports (draft and final 









Q4 

N/A 

N/A 

report) 






No. of quarterly reports 
submitted to internal 
audit 





Q1 

25% 

1 




Activity 3 

AG Key Internal 

All Wards 

Number 




Q2 

25% 

1 

Q1-Q4: Proof of 

Specialist 


Control Dashboard 


4 

4 

Q3 

25% 

1 

submission/email 









Q4 

25% 

1 





Municipal 

performance reports 
submitted for 


No. of municipal 





Q1 

33% 

2 






performance reports 





Q2 

17% 

1 




Activity 4 

All Wards 

submitted to 

Number 


6 

6 

Q3 

33% 

2 

Q1-Q4: Proof of 

Specialist 


placement on 
municipal website 

marketing division for 
placement on the 
website 



Q4 

17% 

1 

submission/email 



Reports submitted to 
National and 


No. of reports 
submitted to National 





Q1 

33% 

2 




Activity 5 

All Wards 

Number 




Q2 

17% 

1 

Q1-Q4: Proof of 

Specialist 


Provincial 

and Provincial 


7 

6 

Q3 

33% 

2 

submission/email for 

COO_M&E 


Departments 


departments 





Q4 

17% 

1 

website update 


(2)Opex 




Annual risk maturity 
level assessments 
conducted 


R3 393 940 



Q1 

N/A 

N/A 

Q4: Copy of National 
Treasury Assessment 
Report 


17/18 IDP 

Activity 6 

Risk Management 

All Wards 

Number 


-| 

-| 

Q2 

N/A 

N/A 

Specialist 





Q3 

N/A 

N/A 









Q4 

100 % 

1 






No. of risk 

management analysis 
reports submitted to 
the Chief Risk Officer 
(CRO) 





Q1 

25% 

1 











Q2 

25% 

1 




Activity 7 

Risk Management 

All Wards 

Number 


4 

4 

Q3 

25% 

1 

Q1-Q4: Copy of 

Specialist 





Q4 

25% 

1 

Analysis Report 



Implement Local 


No. of reports on the 





Q1 

25% 

1 





Government 


implementation of 





Q2 

25% 

1 

Q1-Q4 Quarterly 
Reports 



Activity 8 

Management 

All wards 

Local Government 

No. 



4 

Q3 

25% 

1 

Specialist 


Improvement Model 


Management 
Improvement Model 





Q4 

25% 

1 





Number of 

Performance Audit 
Committee meetings 
undertaken 





Q1 

25% 

1 





Performance Audit 
Committee Meetings 






Q2 

25% 

1 

Q1-Q4: Attendance 
Register and Agenda 



Activity 9 

All Wards 

No. 



4 

Q3 

25% 

1 

Project manager 








Q4 

25% 

1 






Number of Risk 
Management 
Committee meetings 
undertaken 





Q1 

25% 

1 





Risk Management 
Committee Meetings 






Q2 

25% 

1 

Q1-Q4: Attendance 
Register and Agenda 



Activity 10 

All Wards 

No. 


_ 

4 

Q3 

25% 

1 

Project manager 








Q4 

25% 

1 





2017/18 OPERATIONAL SERVICE DELIVERY AND BUDGET 
INPLEMENTATION PLAN 


SDBIP 
REF.NO 

PLANNING 

LEVEL 

PROJECT 

WARDS 

TO 

BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING 

(%) 

PROGRAMME/P 

ROJECT 

MILESTONE 

TYPE OF EVIDENCE 
PER QUARTER 

RESPONSIBLE 

PERSON 

| Division: Integrated Development Planning 




1 Manager: Output 

Ensure 

implementation of IDP 







Q1 

25% 

1 





All Wards 

No. of reports on 
implementation of 
activties on IDP 

Number 




Q2 

25% 

1 

Q1-Q4: Quarterly 

Manager 



and Cooperative 

- 

- 

4 

Q3 

25% 

1 

Reports 



Governance Initiatives 






Q4 

25% 

1 












Q1 

N/A 

N/A 




Activity 1 

IDP Review (IDP 

Road show analysis 
reports) 

All Wards 

No. of IDP Road show 

Number 




Q2 

50% 

1 

Q2 & Q4: IDP road 

Specialist 


analysis reports 


1 

2 

Q3 

N/A 

N/A 

show Report 









Q4 

50% 

1 





IDP Review (IDP 


No. of IDP submitted 
for adoption/tabled to 
Council 





Q1 

N/A 

N/A 

N/A 



Activity 2 

submitted for 

All Wards 

Number 


2 

2 

Q2 

N/A 

N/A 

N/A 

Specialist 


adoption/tabled to 



Q3 

50% 

Draft report 

Draft report 



Council) 






Q4 

50% 

Final report 

Final report 






Annual SDBIP 





Q1 

100 % 

1 

Signed memo for 
submission 



Activity 3 

Annual SDBIP 

All Wards 

submitted to the 
Municipal Manager 

Number 


1 

1 

Q2 

N/A 

N/A 

N/A 

Specialist 









Q3 

N/A 

N/A 

N/A 











Q4 

N/A 

N/A 

N/A 


COO_IDP(3) 









Q1 

25% 

1 

Proof of 

submission/email for 
website update 


Opex 17/18 


Municipal document 
submitted for 
placement on 
municipal website 


No. of municipal 


R53 394 



Q2 

N/A 

N/A 

N/A 


IDP 

Activity 4 

All Wards 

planning documents 
submitted for 
placement on the 
website 

Number 


4 

4 

Q3 

50% 

2 

Proof of 

submission/email for 
website update 

Specialist 










Q4 

25% 

1 

Proof of 

submission/email for 
website update 











Q1 

50% 

2 

Proof of submission to 
National and Provincial 
Reports 




Reports submitted to 
National and 

Provincial 

Departments 


No. of reports 
submitted to National 
and Provincial 
departments 





Q2 

N/A 

N/A 

N/A 



Activity 5 

All Wards 

Number 


4 

4 

Q3 

25% 

1 

Proof of submission to 
National and Provincial 
Reports 

Specialist 








Q4 

25% 

1 

Proof of submission to 
National and Provincial 
Reports 


Signed by Executive Mayor: Clr P N Lipudi 

Executive Mayor's Signature 

Date: 




2017/18 OPERATIONAL SERVICE DELIVERY AND BUDGET 
INPLEMENTATION PLAN 


National Outcoi Outcome 9: Responsive, accountable, effective and efficient local government system 


NDP Chapter 


Building a professional, capable, citizen-focused public service (NDP Chapter 13) 


Strategic Goal 


Strategic Goal 3 To provide sound governance for local communities 


KPA 


Good Governance and Public Participation within the Office of the Chief Operating Officer 


DEPARTMENT: 

CHIEF OPERATING OFFICE 










SDBIP REF.NO 

PLANNING 

LEVEL 

PROJECT 

WARDS TO 
BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING 

(%) 

PROGRAMME/PR 

OJECT 

MILESTONE 

TYPE OF EVIDENCE 
PER QUARTER 

RESPONSIBLE PERSON 

Division: Programme Management Unit (PMU) 


















Q1 

N/A 

N/A 



COO_PMU (1) 
Capex 17/18 

Output 1 

Re-establishment of PMU 
Office 

All Wards 

% completion of project 

% 

R 3 295 815 


100 % 

completion in 
line with 
milestones 

Q2 

N/A 

N/A 

Q4: Project Plan and 
Project Progress 

Manager: PMU 

IDP 







Q3 

N/A 

N/A 

Report 











Q4 

100 % 

100 % completion in 
line with milestones 



COO_PMU (2) 
Capex 17/18 
IDP 








100 % 

Q1 

N/A 

N/A 

Q4: Project Plan and 
Project Progress 
Report 


Output 2 

Office Furniture 

All Wards 

% completion of project 

% 

R 100 000 


completion in 

Q2 

N/A 

N/A 

Manager: PMU 


line with 

Q3 

N/A 

N/A 








milestones 

Q4 

100 % 

100 % completion in 
line with milestones 



Signed by Executive Mayor: Clr P N Lipudi 


Executive Mayor's Signature 
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CORPORATE SUPPORT SERVICES 


2017/18 OPERATIONAL SERVICE DELIVERY AND BUDGET 
INPLEMENTATION PLAN 


National Outcome 

Outcome 9 Responsive accountable effective and efficient local government system 

NDP Chapter 

Building a professional capable citizen focused public service NDP Chapter 13 

Strategic Goal 

Ensure Sound Governance Practices within the Municipality 

KPA 

Institutional Development and Transformation within CSS 

DEPARTMENT: CORPORATE SUPPORT SERVICES 

SDBIP REF.NO 

PLANNING LEVEL 

STRATEGIC PRIORITY 

WARDS TO 
BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJECT 

MILESTONE 

TYPE OF EVIDENCE PER 

QUARTER 

RESPONSIBLE PERSON 



Build a caring, efficient 


No of Reports on all 




1 

Q1 

25% 

1 

Q1-Q4: Status Reports on Direct 

Executive Manager: 



and effective 
administration 

All wards 

identified direct (Managers') 
activities 

No. 



1 

Q2 

25% 

1 

Outputs 






- 

- 

1 

Q3 

25% 

1 











1 

Q4 

25% 

1 







Number of reports on 
Implementation of Council 





Q1 

25% 

1 






All Wards 

Number 



4 

Q2 

25% 

1 

Q1-Q4 Reports on Implementation of 
Council resolutions 






Resolutions 





Q3 

25% 

1 











Q4 

25% 

1 












Q1 

25% 

1 





Governance 

All Wards 

Number of reports on 
Implementation of EXCO 
Resolution 

Number 



4 

Q2 

25% 

1 

Q1-Q4 Reports on Implementation of 

Executive Manager: 




" 


Q3 

25% 

1 

EXCO resolutions 

Corporate Support Services 










Q4 

25% 

1 







Number of reports on 
Compliance with all AG 
Findings & 

Recom m endations 





Q1 

25% 

1 






All Wards 

Number 




Q2 

25% 

1 

Q1-Q4 Quarterly Reports on 





- 

- 

4 

Q3 

25% 

1 

adherence to AG Findings & 
Recommendations 










Q4 

25% 

1 





Develop Brand, 


% completion for 
development of a concept 
document for Brand, 





Q1 

N/A 


Q1-Q4 Action implementation report 

Executive Manager: 



Marketing and 
Communication 

Strategy 






Q2 

100% 



Corporate Support Services 



All wards 

% 



100% Complete 

Q3 

N/A 

100% Completed 



Executive Manager: Outcome 


Marketing and 
Communication Strategy 




Q4 

N/A 





Review and implement 
system of delegations 


% completion for review and 
implementation of system of 
delegations 





Q1 

N/A 


Q2 System of delegation document 

Executive Manager: 
Corporate Support Services 



All wards 

% 



100% Complete 

Q2 

100% 

100% Completed 








Q3 

N/A 











Q4 

N/A 






Implement leadership 







Q1 

N/A 


Q4 Concept document 

Executive Manager: 



development 
programmes for 


% completion for 
development of a concept 
document for leadership 
development progrrams for 
leadership and management 





Q2 

N/A 



Corporate Support Services 



leadership and 
management 

All wards 

% 

_ 

_ 

100% completed 

Q3 

N/A 

100% Completed 











Q4 

100% 






Implement at all levels 


Stages for implementation of 
organisational and individual 
PMS 




Development 

and 

Q1 

25% 


Q1-Q4 Action implementation report 

Executive Manager: 



Organisational and 
Individual PMS 

All wards 

Stages 



Q2 

25% 

Development and implementation 


Corporate Support Services 



- 

- 

implementation 

Q3 

25% 

completed 










completed 

Q4 

25% 





Review Business 
Processes and 


% completion of planned 
activities for review of 




100% 

Q1 

25% 


Q1-Q4 Action implementation report 

Executive Manager: 
Corporate Support Services 



Organizational 

Structure 

All wards 

% 


100% completed 

100% 

Q2 

25% 

100% Completed 




business process and 
organisational structure 



100% 

Q3 

25% 










100% 

Q4 

25% 







2017/18 OPERATIONAL SERVICE DELIVERY AND BUDGET 
INPLEMENTATION PLAN 


SDBIP REF.NO 

PLANNING LEVEL 

STRATEGIC PRIORITY 

WARDS TO 
BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJECT 

MILESTONE 

TYPE OF EVIDENCE PER 

QUARTER 

RESPONSIBLE PERSON 

Executive Manager: Outcome 

Employment Equity 

All wards 

% Compliance to ensure 
people from employment 
equity target groups are 
employed in the three 
highest levels of 
management 
in compliance with 
municipality's approved 
employment equity plan; 

% 

- 

100% compliance with 
employment equity 
plan 

100% 

Q1 

25% 

100% compliance with employment 
equity plan 

Q1-Q4 Report on implementation of 
employment equity plan 

Executive Manager CSS 

100% 

Q2 

25% 

100% compliance with employment 
equity plan 

100% 

Q3 

25% 

100% compliance with employment 
equity plan 

100% 

Q4 

25% 

100% compliance with employment 
equity plan 


All wards 


% 

- 

86% 

100% 

Q1 

25% 

100% 


Executive Manager: 

Q2 

25% 

100% 

Q3 

25% 

100% 

Q4 

25% 

100% 

CSS_AD_MRC- Opex 17/18 IDP 

Municipal Running 
Cost_CSS_AD 

All wards 

% Municipal Running Costs 
spent versus financial 
resources available 

% 

R5 160 552 

- 

100% of projects 
implemented as 
per plan. 

Q1 

25% 

100% 

In-year monitoring report 

Executive Manager CSS 

Q2 

25% 

100% 

Q3 

25% 

100% 

Q4 

25% 

100% 


*Notes 


1. All National Key Perfromance Indicators ( NKIs) are represented as reposibilities of the Executive Managers to ensure compliance with the local government legislation 

2. Executive Management outcomes include implementation of all Manager's outputs 


3. All activities of the Division are inluded in the Managers outputs 











































2017/18 OPERATIONAL SERVICE DELIVERY AND BUDGET 
INPLEMENTATION PLAN 


SDBIP REF.NO 

PLANNING LEVEL 

PROJECT 

WARDS TO 
BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJECT 

MILESTONE 

TYPE OF EVIDENCE PER 

QUARTER 

RESPONSIBLE PERSON 

DIVISION: Legal Administration 




Oversee timeous 


No. of report on 




100% 

Q1 

25% 

1 

Q1-Q4: Quarterly Report 

Manager Legal 



execution of all Legal 
Matters 


implementation of activties 
on Legal Adminstration 




100% 

Q2 

25% 

1 


Administration 

Manager Output 


All wards 

Number 


4 

100% 

Q3 

25% 

1 











100% 

Q4 

25% 

1 












Q1 

25% 

10 days 

Litigation report and instruction letters 






Average time taken from 





Q2 

25% 

10 days 

Litigation report and instruction letters 



Activity 1 


All Wards 

receipt of summons to 
instruct lawyers 

days 


10 days 

10 days 

Q3 

25% 

10 days 

Litigation report and instruction letters 

Project Manager 

CSS_LA(1)Opex 17/18 
IDP 









Q4 

25% 

10 days 

Litigation report and instruction letters 



Litigation Management 




R7 647 900 



Q1 

25% 

100% 

Notice of setdown, attendance 
register/ arbitration award and the 
litigation report 



Activity 2 


All Wards 

%of arbitration matters 
attended to as per notice of 

% 


100% 

100% 

Q2 

25% 

100% 

Notice of setdown, attendance 
register/ arbitration award and the 
litigation report 

Project Manager 





set-down 





Q3 

25% 

100% 

Notice of setdown, attendance 
register/ arbitration award and the 
litigation report 











Q4 

25% 

100% 

Notice of setdown, attendance 
register/ arbitration award and the 
litigation report 


Programs classified as municipal running costs_LA 













Q1 

25% 

1 

Copy of report to Manager for 
submission to EM (Monitoring 
report/check list) 



Activity 3 



Number of reports on 
monitoring undertaken for 

Number 



4 Reports 

Q2 

25% 

1 

Copy of report to Manager for 
submission to EM (Monitoring 
report/check list) 

Specialist 




non-supply chain related 
contracts 



Q3 

25% 

1 

Copy of report to Manager for 
submission to EM (Monitoring 
report/check list) 










Q4 

25% 

1 

Copy of report to Manager for 
submission to EM (Monitoring 
report/check list) 











Q1 

25% 

7 days 

Copy of instructions received, proof of 
issuance of draft to the 
department/service provider 


CSS_LA_MRC- Opex 
17/18 IDP 


Contract Development 

All Wards 






Q2 

25% 

7 days 

Copy of instructions received, proof of 
issuance of draft to the 
department/service provider 



Activity 4 



Average time taken to issue 
draft agreements on non¬ 
supply chain agreements 

Time 


6 days 

7 Days 

Q3 

25% 

7 days 

Copy of instructions received, proof of 
issuance of draft to the 
department/service provider 

Specialist 










Q4 

25% 

7 days 

Copy of instructions received, proof of 
issuance of draft to the 
department/service provider 




2017/18 OPERATIONAL SERVICE DELIVERY AND BUDGET 
INPLEMENTATION PLAN 




Q1 

25% 

7 days 

Copy of instructions received, proof of 
issuance of draft to the 
department/service provider 


6 days 

7 Days 

Q2 

25% 

7 days 

Copy of instructions received, proof of 
issuance of draft to the 
department/service provider 

Specialist 

Q3 

25% 

7 days 

Copy of instructions received, proof of 
issuance of draft to the 
department/service provider 



Q4 

25% 

7 days 

Copy of instructions received, proof of 
issuance of draft to the 
department/service provider 




Q1 

25% 

14 days 

Copies of applications and responses 
submitted to Manager for 
signature/mail book to EM/ MM's office 




Q2 

25% 

14 days 

Copies of applications and responses 
submitted to Manager for 
signature/mail book to EM/ MM's office 


15 days 

14 days 

Q3 

25% 

14 days 

Copies of applications and responses 
submitted to Manager for 
signature/mail book to EM/ MM's office 

Specialist 



Q4 

25% 

14 days 

Copies of applications and responses 
submitted to Manager for 
signature/mail book to EM/ MM's office 




Q1 

25% 

21 days 

Copies of applications and responses 




Q2 

25% 

21 days 

Copies of applications and responses 


7 days 

21 Days 

Q3 

25% 

21 days 

Copies of applications and responses 

Specialist 


CSS_LA_MRC- Opex 
17/18 IDP 

Activity 5 

Contract Development 

All Wards 

Average time taken to issue 
draft supply chain related 
agreements 

Time 

Activity 6 

Legal administration 
Compliance General 
Applications 

All Wards 

Average time (days) taken to 
provide written comments on 
conveyancing and railway 
siding 

Time 

Activity 7 

Legal administration 
Compliance General 
Applications 

All Wards 

Average time (days) taken to 
provide written comments on 
various applications 
received (town planning, 
road closures, consent 
certificates) 

Time 



2017/18 OPERATIONAL SERVICE DELIVERY AND BUDGET 
INPLEMENTATION PLAN 











Q4 

25% 

21 days 

Copies of applications and responses 


SDBIP REF.NO 

PLANNING LEVEL 

PROJECT 

WARDS TO 
BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJECT 

MILESTONE 

TYPE OF EVIDENCE PER 

QUARTER 

RESPONSIBLE PERSON 

DIVISION: Human Capital Management 

Manager Output 

Oversee timeous 


No. of reports on 





Q1 

25% 

1 

Q1-Q4: Quarterly Report 

Manager:Human Capital 



execution of all Human 
Capital Management 
Matters 

All Wards 

implementation of activties 
on Human Capital 
Management 

Number 




Q2 

25% 

1 


Management 






Q3 

25% 

1 










Q4 

25% 

1 



Human Capital Management: Employee Relations Management 










Q1 

25% 

3 

Invitation, Programme and 

Attendance register 


CSS_ERM(2) Opex 
17/18 IDP 

Activity 1 

Employee Relations 
Management 

All Wards 

No. of workshops on 
employee relations 

Number 

R52 029 

12 

12 

Q2 

25% 

3 

Invitation, Programme and 

Attendance register 

Specialist 










Q3 

25% 

3 

Invitation, Programme and 

Attendance register 











Q4 

25% 

3 

iiiviituiuii, nuyi amine emu 


Human Capital Management: Occupational Health And Safety 










Q1 

25% 

135 employees 



CSS_OHS(3) Opex 
17/18 IDP 

Activity 1 

Medical Surveilance 

All Wards 

number of medical 
surveilance conducted on 
employees 

Number 

R809 106 


540 

Q2 

25% 

135 employees 

Q1-Q4: Signed attendance registers 

Specialist 

- 

Q3 

25% 

135 employees 










Q4 

25% 

135 employees 



Human Capital Management: Employee Wellness 










Q1 

50% 

1 

Attendance register, photos and/or 
reports 



Activity 1 


All Wards 

No. of National Priority 

Number 




Q2 

N/A 

N/A 

N/A 

Specialist 



events held 




Q3 

N/A 

N/A 

N/A 

CSS EWS(4) Opex 


Employee Wellness 




R26 600 



Q4 

50% 

1 

Attendance register, photos and/or 
reports 


17/18 IDP 


Services 






Q1 

N/A 

N/A 

N/A 



Activity 2 


All Wards 

No. of pro-active projects 

Number 


4 

2 

Q2 

50% 

1 

Attendance register, photos and/or 
reports 

Specialist 



implemented 


Q3 

N/A 

N/A 

N/A 










Q4 

50% 

1 

Attendance register, photos and/or 
reports 











Q1 

N/A 

N/A 

N/A 



Activity 3 


All Wards 

No.of HIV and Aids 
awareness campaigns held 

Number 


4 

2 

Q2 

50% 

1 

Attendance register, photos and/or 
reports 

Specialist 









Q3 

N/A 

N/A 

N/A 











Q4 

50% 

1 

,ea,!>iei ’ M " ulus C, " U ' UI 


Human Capital Management: Learning and Development 










Q1 

25% 

3 

Approved signed report for training 
and attendance register 











Q2 

25% 

3 

Approved signed report for training 
and attendance register 


CSS_ LD (5) Opex 
17/18 IDP 

Activity 1 

Workplace skills plan 
(WSP) 

All Wards 

No. of training programmes 
implemented 

Number 

R1105 006 

23 

12 

Q3 

25% 

3 

Approved signed report for training 
and attendance register 

Specialist 










Q4 

25% 

3 

Approved signed report for training 
and attendance register 




2017/18 OPERATIONAL SERVICE DELIVERY AND BUDGET 
INPLEMENTATION PLAN 


SDBIP REF.NO 

PLANNING LEVEL 

PROJECT 

WARDS TO 
BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJECT 

MILESTONE 

TYPE OF EVIDENCE PER 

QUARTER 

RESPONSIBLE PERSON 

Human Capital Management: Organisation Development 










Q1 

25% 

100% implementation in line with 
calendar 

Route Form of Quarterly reports to 
EXCO on the implementation of the 
PMS Calendar 


CSS_ LD (6) Opex 
17/18 IDP 

Activity 1 

Implementation of PMS 

All Wards 

% implementation of the 

PMS Calendar 

% 

- 

- 

100% 

Q2 

25% 

100% implementation in line with 
calendar 

Route Form of Quarterly reports to 
EXCO on the implementation of the 
PMS Calendar 

Specialist 










Q3 

25% 

100% implementation in line with 
calendar 

Route Form of Quarterly reports to 
EXCO on the implementation of the 
PMS Calendar 











Q4 

25% 

100% implementation in line with 
calendar 

Route Form of Quarterly reports to 
EXCO on the implementation of the 
PMS Calendar 











Q1 

25% 

Draft framework submitted to 

EXCO 

Report on the Framework submitted to 
EXCO 


CSS_ LD (7) Opex 
17/18 IDP 

Activity 2 

Organisational Culture 
Framework 

All Wards 

Stages in the development of 
Organisational Culture 
Framework 

Stages 



Final framework 
submitted to 
Section 80 for 
Council approval 

Q2 

25% 

Draft framework circulated 
internally for inputs/comments 

Email requesting for comments 

Specialist 




Q3 

25% 

Draft framework submitted to 

EXCO 

Report on comments on the 
Framework submitted to EXCO 










Q4 

25% 

Final framework submitted to 

Section 80 for Council approval 

Copy of submission memo to Section 
80 TO Report for submission of the 
Framework to Section 80 











Q1 

N/A 

N/A 

N/A 


CSS_ LD (8) Opex 
17/18 IDP 


Submission of the EE 
Report to DoL 


No. of EE reports to be 
submitted to DoL 





Q2 

N/A 

N/A 

N/A 


Activity 3 

All Wards 

Number 


13-Dec-16 

1 

Q3 

100% 

1 

Acknowlegement of receipt from DoL 
on or before 15 January 2018 

Specialist 










Q4 

N/A 

N/A 

N/A 











Q1 

25% 

1 

Email of submission and 
acknowledgement of receipt from 
COGTA 


CSS_ LD (9) Opex 

Activity 4 

GEYODI Mainstreaming 

All Wards 

Number of GEYODI reports 

Number 



4 

Q2 

25% 

1 

Email of submission and 
acknowledgement of receipt from 
COGTA 

Specialist 

17/18 IDP 

submitted to COGTA 




Q3 

25% 

1 

Email of submission and 
acknowledgement of receipt from 
COGTA 










Q4 

25% 

1 

Email of submission and 
acknowledgement of receipt from 
COGTA 





2017/18 OPERATIONAL SERVICE DELIVERY AND BUDGET 
INPLEMENTATION PLAN 


SDBIP REF.NO 

PLANNING LEVEL 

PROJECT 

WARDS TO 
BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJECT 

MILESTONE 

TYPE OF EVIDENCE PER 

QUARTER 

RESPONSIBLE PERSON 

| Programs classified as municipal running costs_HCM 










Q1 

N/A 

N/A 

N/A 






Number of leave provision 
reports submitted to budget 





Q2 

N/A 

N/A 

N/A 



Activity 1 

HCA - Leave Provision 

All Wards 

Number 


2 reports 

2 reports 

Q3 

50% 

1 Report 

Q3-Q4: EM Signed leave provison 

Specialist (HCA) 










Q4 

50% 

1 Report 

reports 











Q1 

25% 

4 




Activity 2 


All Wards 

No. of legal compliance 
audits conducted 

Number 


16 OHS legal 
compliance audits 

16 OHS legal 
compliance 

Q2 

25% 

4 

Q1-Q4:Signed OHS Audit Reports 

Specialist (OHS) 



Occupational Health 
and Safety (Legal 
Compliance) 




audits 

Q3 

25% 

4 











Q4 

25% 

4 











Q1 

25% 

6 




Activity 3 

All Wards 

No. of OHS compliance 
inspections conducted on all 

Number 


33 inspections 
conducted 

24 inspections 
conducted 

Q2 

25% 

6 

Q1-Q4:Signed Inspection Reports 

Specialist (OHS) 





municipal buildings 



Q3 

25% 

6 












Q4 

25% 

6 












Q1 

25% 

2 




Activity 4 

Occupational Health 
and Safety 

All Wards 

No. of audits undertaken on 
drivers licences and PRDP 
on employees operating with 
municipality fleet 

Number 


9 

8 Audits 
Undertaken 

Q2 

25% 

2 

Q1 - Q4: Invitation/Register/ Audit 
report submitted to EM for EXCO 

Specialist (OHS) 









Q3 

25% 

2 












Q4 

25% 

2 












Q1 

25% 

7 



CSS_HCM_MRC- Opex 
17/18 IDP 

Activity 5 

Occupational Health 
and Safety 

All Wards 

No. of OHS Evacuation drill 
exercises conducted 

Number 

R31 991 513 

28 Evacuation drills 

28 Evacuation 
drills 

Q2 

25% 

7 

Q1-Q4:Signed Evacuation drill reports 

Specialist (OHS) 









Q3 

25% 

7 












Q4 

25% 

7 







% of employees provided 
with wellness services versus 
number of employees 
attended 





Q1 

25% 

100% 




Activity 6 

Employee Wellness 
Services 

All Wards 

% 


100% 

100% 

Q2 

25% 

100% 

Q1-Q4: Clinic Stats and psycho social 

Specialist (EWS) 







Q3 

25% 

100% 

stats 









Q4 

25% 

100% 












Q1 

25% 

1 







No. of Induction 
programmes 



1 induction programm 
implemented 


Q2 

25% 

1 

Q1-Q4: Invitation letters and 
Attendance registers 



Activity 7 

Induction Programme 

All Wards 

Number 


4 

Q3 

25% 

1 

Specialist (L&D) 










Q4 

25% 

1 












Q1 

25% 

100% 

Q1: Expenditure print outs Reports 






% employees awarded 




100% bursaries 
awarded to 
qualifying 
employees 

Q2 

25% 

100% 

Q2: Expenditure print outs Reports 



Activity 8 

Bursary scheme 

All Wards 

bursaries versus qualifying 
applications received 

% 


66 bursaries awarded 

Q3 

25% 

100% 

Q3: Expenditure print outs Reports 

Specialist (L&D) 










Q4 

25% 

100% 

Q4: Expenditure print outs Reports 





2017/18 OPERATIONAL SERVICE DELIVERY AND BUDGET 
INPLEMENTATION PLAN 


SDBIP REF.NO 

PLANNING LEVEL 

PROJECT 

WARDS TO 
BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJECT 

MILESTONE 

TYPE OF EVIDENCE PER 

QUARTER 

RESPONSIBLE PERSON 

Division: Marketing, Communication and Customer Relations Management 

Manager Output 

Promote effective 
Marketing,Customer 
Relations, 

Communication and 
Outdoor Advertising 


No. of report on 
implementation of activties 
on Effective 

Marketing,Customer 
Relations, Communication 





Q1 

25% 

1 

Q1-Q4: Quarterly Report 

Manager: 

Marketing,Customer 
Relations, Communication 
and Outdoor Advertising 


All Wards 

Number 



4 

Q2 

25% 

1 



activities 


and Outdoor Advertising 
activities 





Q3 

25% 

1 











Q4 

25% 

1 












Q1 

25% 

1 

Copies of DTM Publications 



Activity 1 


All Wards 

No. of Dikgang Tsa 

Number 


g 

4 

Q2 

25% 

1 

Copies of DTM Publications 

Specialist 



Mogale(DTM) Publications 




Q3 

25% 

1 

Copies of DTM Publications 










Q4 

25% 

1 

Copies of DTM Publications 


CSS_ MC&CRM (6) 
Opex 17/18 IDP 


Communication 

Publications 







Q1 

25% 

1 





No. of internal staff news 
letters published 


R256 660 



Q2 

25% 

1 

Q1-Q4: 

Copy of printed newsletter 



Activity 2 


All Wards 

Number 


4 

4 

Q3 

25% 

1 

Specialist 










Q4 

25% 

1 



| Programs classified as municipal running costs_MC&CRM 










Q1 

25% 

1 

Copy of monitoring register and 
notices 











Q2 

25% 

1 

Copy of monitoring register and 
notices 



Activity 3 

Auditing of advertising 
signs 

All Wards 

Number of audits 
undertaken to monitor illegal 
adverts placed within the 
municipality 

Number 


9 

4 

Q3 

25% 

1 

Copy of monitoring register and 
notices 

Specialist - Outdoor 
Advertising 









Q4 

25% 

1 

Copy of monitoring register and 
notices 











Q1 

25% 

7 

Web master's record/emails on date 
of receipt of request and date of 
placement 



Activity 4 

Inhouse management 

All Wards 

Average number of days 
taken to place documents on 

Number 


1,5 days 

7 

Q2 

25% 

7 

Web master's record/emails on date 
of receipt of request and date of 
placement 

Specialist - Communications 

CSS MC&CRM MRC- 
Opex 17/18 IDP 

of the website 

the website from date of 
receipt 

R12 350 875 


Q3 

25% 

7 

Web master's record/emails on date 
of receipt of request and date of 
placement 










Q4 

25% 

7 

Web master's record/emails on date 
of receipt of request and date of 
placement 






No. of adverts on City Profile 
by Marketing and 
Communication Division 





Q1 

25% 

1 




Activity 5 

Profiling of the City 

All Wards 

Number 


8 adverts on City 


Q2 

25% 

1 

Q1-Q4: 

Manager 



Profiling 


Q3 

25% 

1 

Newspaper/magazine adverts 









Q4 

25% 

1 







% of call centre queries 
attended to versus received 
through the call centre 





Q1 

25% 

100% 

Q1-Q4: 

Call statistics as per call activity log 
against the call centre number 



Activity 6 


All Wards 

% 


100% 

100% 

Q2 

25% 

100% 

Specialist - CRM 




Q3 

25% 

100% 









Q4 

25% 

100% 




Customer Satisfaction 







Q1 

N/A 

N/A 






No of customer satisfaction 
surveys 



Not conducted due to 
budget constraints 


Q2 

N/A 

N/A 

Q4: 



Activity 7 


All Wards 

Number 


1 

Q3 

N/A 

N/A 

1 Copy of Customer Satisfaction 

Survey Report 

Specialist - CRM 










Q4 

100% 

1 Survey Conducted 






2017/18 OPERATIONAL SERVICE DELIVERY AND BUDGET 
INPLEMENTATION PLAN 


SDBIP REF.NO 

PLANNING LEVEL 

PROJECT 

WARDS TO 
BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJECT 

MILESTONE 

TYPE OF EVIDENCE PER 

QUARTER 

RESPONSIBLE PERSON 

Division: Corporate Administration 


1 Manager Output 

Ensure Comprehensive 


No. of reports on 





Q1 

25% 

1 

Q1-Q4: Quarterly Report 

Manager Corporate 



and Timeous Provision 
of Corporate 
Administration 

All Wards 

implementation of activities 
for Corporate Administration 

Number 



4 

Q2 

25% 

1 


Administration 









Q3 

25% 

1 












Q4 

25% 

1 



| Programs classified as municipal running costs_CA 










Q1 

25% 





Activity 1 

Dissemination of 

All Wards 

Average time (days) taken to 
disseminate Council 

Time 


Council resolutions 
circulated within 7 
days 

7 days 

Q2 

25% 

Council resolutions distributed 

Q1-Q4: 

Copy of the email distribution of 

Specialist 


Council Resolutions 

resolutions and roadshow 
minutes 


Q3 

25% 

within 7 days 

Council resolutions and roadshow 
minutes 








Q4 

25% 












Q1 

25% 

21 







Average time (days) taken to 
circulate the minutes after 
the meetings 





Q2 

25% 

21 

Q1-Q4: 



Activity 2 

Council Committees 
Secretariat 

All Wards 

Time 


Minutes circulated 
within 21 days 

21 days 

Q3 

25% 

21 

Copy of E-mail distribution list of 
complete minutes 

Specialist 










Q4 

25% 

21 










Sorting and listing 
according to subjects 
done during 1st and 
2nd quarters and list 
of captured records 


Q1 

25% 

Sorting and listing 

List of sorted records 






Stages for disposal of 
municipal records 



Stage 4: Request 
for disposal 
authority to 
provincial 
archives signed 
by MM 

Q2 

25% 

Sorting and listing 

List of sorted records 



Activity 3 

Records Management 

All Wards 

Stages 


submitted in March 
2017 and letter of 
request for disposal 
authority to provincial 
archives signed by MM 
on the 17 May 2017 

Q3 

10% 

Capturing of the sorted lists 

List of captured records 

Specialist 

CSS_CA_MRC- Opex 
17/18 IDP 






R32 373 352 

Q4 

40% 

Request for disposal authority to 
provincial archives signed by MM 

Letter signed by MM 










Stage 4: 

Schedule 
submitted to 
Provincial 

Archives for 

Q1 

25% 

Drafft schedule 

Copy of draft 



Activity 4 

Records Control 
Schedule 

All Wards 

Stages for development of 
records control schedule 

Stages 


- 

Q2 

15% 

Circulate internally for comments 

Memo signed by EM requesting for 
comments 

Specialist 









approval 

Q3 

20% 

Incorporate comments and finalise 
draft for submission to EXCO 

EXCO agenda 











Q4 

40% 

Schedule submitted to Provincial 
Archives for approval 

Acknowledgement of receipt by 
Provincial Archives 











Q1 

40% 

Drafft SOP 

Copy of draft 




Standard Operating 


Stages for development of 
Standard Operating 
Procedure for property 
management 




SOP submitted to 

Q2 

10% 

Request comments from Council 
Departments 

Memo signed by EM requesting for 
comments 



Activity 5 

Procedure (SOP) for 
property management 

All Wards 

Stages 


" 

EXCO for 
approval 

Q3 

20% 

Incorporate comments and final 
circulation 

Final Draft with comments 
incorporated 

Specialist 










Q4 

30% 

Finalise SOP and submission to 
EXCO 

EXCO agenda 





2017/18 OPERATIONAL SERVICE DELIVERY AND BUDGET 
INPLEMENTATION PLAN 


SDBIP REF.NO 

PLANNING LEVEL 

PROJECT 

WARDS TO 

KEY PERFORMANCE 

UNIT OF 

BUDGET 

BASELINE 

ANNUAL 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJECT 

TYPE OF EVIDENCE PER 

RESPONSIBLE PERSON 

BENEFIT 

INDICATOR 

MEASURE 

TARGET 

MILESTONE 

QUARTER 

Division: Knowledge and Information Management 

Manager Output 

Ensure 100% 
implementation of 


Percentage (100%) 
implementation of 





Q1 

25% 

1 

Q1-Q4: Quarterly Report 

Manager Knowledge and 
Information Management 



Knowledge and 
Information 

Management Initiatives 

All Wards 

Knowledge and Information 
Management Initiatives 

% 



4 

Q2 

25% 

1 









Q3 

25% 

1 












Q4 

25% 

1 



Programs classified as municipal running costs_KIM 










Q1 

25% 

100% 

In-year monitoring report 



Activity 1 

Municipal Running 
Costs-KIM 

All Wards 

% Municipal Running Costs 
spent versus financial 

% 


100% 

100% 

Q2 

25% 

100% 

In-year monitoring report 

Specialist 



Administration 


resources available 





Q3 

25% 

100% 

In-year monitoring report 


CSS_KIM_MRC- Opex 






R44 571 414 



Q4 

25% 

100% 

In-year monitoring report 


17/18 IDP 









Q1 

N/A 

N/A 

N/A 




Review of ICT Security 
Policy 


Stages for Review of ICT 
Security Policy 



2016/17 ICT Security 
Policy in place 

Policy submitted 
to Mayoral 
Committee for 
approval 

Q2 

N/A 

N/A 

N/A 



Activity 2 

All Wards 

Stages 


Q3 

50% 

Reviewed Policy submitted to EM 
for EXCO 

Copy of submission to EM/EXCO 
minutes 

Specialist 









Q4 

50% 

Reviewed Policy submitted to EM 
for Mayoral recommendation 

Copy of submission to EM for Maycom 


Signed by Executive Mayor: Clr P N Lipudi 

Executive Mayor's Signature 

Date: 




2017/18 OPERATIONAL SERVICE DELIVERY AND BUDGET 
INPLEMENTATION PLAN 


National Outcome 

Outcome 9 Responsive accountable effective and efficient local government system 

NDP Chapter 

Building a professional capable citizen focused public service NDP Chapter 13 

Strategic Goal 

Ensure Sound Governance Practices within the Municipality 

KPA 

Institutional Development and Transformation within CSS 

DEPARTMENT: CORPORATE SUPPORT SERVICES 







SDBIP REF.NO 

PLANNING 

LEVEL 

PROJECT 

WARDS TO 
BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJECT 

MILESTONE 

TYPE OF 

EVIDENCE PER 
QUARTER 

RESPONSIBLE 

PERSON 

Division: Knowledge and Information Management 











Q1 

N/A 

N/A 



CSS KIM(1) Capex 
17/18 IDP 

Output 1 

Computer 

Equipment 

All Wards 

Stages for the 
procurement of 

Stages 

R1 000 000 


Appointment of 
service provider 

Q2 

20% 

Submit request to 
advertise to MM 

Q2-Q4: Project 

Specialist 


computer equipment 



Q3 

10% 

SCM Process 

progress report 










Q4 

70% 

Appointment of service 
provider 












Q1 

N/A 

N/A 



CSS_KIM(2) Capex 
17/18 IDP 

Output 2 

Earthing and 
Lightening 
Protection of ICT 

All Wards 

Stages for the 

Stages 

R1 000 000 

Tender advert 

Appointment of 
service provider 

Q2 

20% 

Submit request to 
advertise to MM 

Q2-Q4: Project 
progress report 

Specialist 

installation of lightening 
protection equipment 

was out during 
2nd quarter 

Q3 

10% 

SCM Process 



Equipment 





Q4 

70% 

Appointment of service 
provider 









100% of 
milestones in 


Q1 

N/A 

N/A 



CSS_KIM(3) Capex 
17/18 IDP 

Output 3 

Network Switches 

All Wards 

Stages for the 

Stages 

R1 000 000 

Appointment of 
service provider 

Q2 

20% 

Submit request to 
advertise to MM 

Q2-Q4: Project 
progress report 

Specialist 

procurement of Network 
Switches 

line with the plan 
during the 1st 
quarter 

Q3 

10% 

SCM Process 








Q4 

70% 

Appointment of service 
provider 


SDBIP REF.NO 

PLANNING 

LEVEL 

PROJECT 

WARDS TO 
BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJECT 

MILESTONE 

TYPE OF 

EVIDENCE PER 
QUARTER 

RESPONSIBLE 

PERSON 

Division: Marketing 

Communication and Customer Relations Management 


CSS_MC&CRM(4) 
Capex 17/18 IDP 


Procurement of 






100% of 

Q1 

100% 

100% milestone 
completed 



Output 4 

(2 Maquee Tents, 

All Wards 

procurement of events 

% 

R 500 000 


milestone 
completed in line 
with the plan 

Q2 

N/A 

N/A 

Project Progress 

Specialist 


500 chairs and 


equipments 




Q3 

N/A 

N/A 

Report 




tables) 






Q4 

N/A 

N/A 



Signed by Executive Mayor: Clr P N Lipudi 

Executive Mayor's Signature 

Date: 




































































MUNICIPAL FINANCIAL MANAGEMENT 



2017/18 OPERATIONAL SERVICE DELIVERY AND BUDGET 
INPLEMENTATION PLAN 


National Outcc 

Outcome 9: Responsive, accountable, effective and efficient local government system 

NDP Chapter 

Building a professional, capable, citizen-focused public service (NDP Chapter 13) 

Strategic Goal 

Strategic Goal 4 To ensure sound governance practices within the Municipality 

KPA 

Municipal Financial Viability 

| DEPARTMENT: MUNICIPAL FINANCIAL MANAGEMENT | 







SDBIP 

REF.NO 

PLANNING 

LEVEL 

STRATEGIC 

PRIORITY 

WARDS TO 

BENEFIT 

KEY PERFORMANCE INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJECT 

MILESTONE 

TYPE OF EVIDENCE PER 
QUARTER 

RESPONSIBLE PERSON 

1 CFO: Outcome 

Sound Governance 


No of Reports on all identified direct 





Q1 

25% 

1 

Q1-Q4: Status Reports on 

CFO 



for local 
communities 

All wards 

(Managers') activities 

No. 



4 

Q2 

25% 

1 

Direct Outputs 





- 

- 


Q3 

25% 

1 












Q4 

25% 

1 












Q1 

25% 

1 

Q1-Q4 Reports on 
Implementation of Council 
resolutions 





All Wards 

Number of reports on Implementation of 

Number 




Q2 

25% 

1 





Council Resolutions 

- 

- 


Q3 

25% 

1 











Q4 

25% 

1 











Q1 

25% 

1 

Q1-Q4 Reports on 
Implementation of EXCO 
resolutions 




Governance 

All Wards 

Number of reports on Implementation of 

Number 




Q2 

25% 

1 




EXCO Resolution 

- 

- 


Q3 

25% 

1 











Q4 

25% 

1 











Q1 

25% 

1 

Q1-Q4 Quarterly Reports 





All Wards 

Number of reports on Compliance with 

Number 




Q2 

25% 

1 

on adherence to AG 





all AG Findings & Recommendations 

- 

- 


Q3 

25% 

1 

Findings & 











Q4 

25% 

1 

Recommendations 




Implement functional 
financial systems 







Q1 

25% 

100% Implementation 

Q1-Q4 Action 

Chief Financial Officer 




All wards 

% implementation 

% 

- 

- 

100% 

Q2 

25% 

100% Implementation 

implementation report 











Q3 

25% 

100% Implementation 











Q4 

25% 

100% Implementation 





Implement proper 







Q1 

25% 

100% Implementation 

Q1-Q4: Quarterly In-Year 
Monitoring Reports/Annual 
Financial Statement 




accounting in line 
with codes of good 
practice 

All wards 

% implementation 




100% 

Q2 

25% 

100% Implementation 




° 

- 

- 

Q3 

25% 

100% Implementation 










Q4 

25% 

100% Implementation 


1 FIN_AD_MRC-Opex 17/18 IDP 







100% of 

Q1 

25% 

100% 





Municipal Running 

All Wards 

% Municipal Running Costs spent 


R3 578 877 


projects 

Q2 

25% 

100% 

In-year monitoring report 




Cost_FIN_AD 

versus financial resources available 

° 

- 

implemented as 

Q3 

25% 

100% 










per plan. 

Q4 

25% 

100% 



‘Notes 

1. All National Key Perfromance Indicators ( NKIs) are represented as reposibilities of the Executive Managers to ensure compliance with the local government legislation 

2. Executive Management outcomes include implementation of all Manager's outputs 

3. All activities of the Division are inluded in the Managers outputs 





2017/18 OPERATIONAL SERVICE DELIVERY AND BUDGET 
INPLEMENTATION PLAN 


| Division: Expenditure Management 


SDB1P 

REF.NO 

PLANNING 

LEVEL 

PROJECT 

WARDS TO 
BENEFIT 

KEY PERFORMANCE INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJECT 

MILESTONE 

TYPE OF EVIDENCE PER 
QUARTER 

RESPONSIBLE PERSON 

Manager Output 

Oversee the timeous 


Number of reports on implementation of 





Q1 

25% 

1 

Q1-Q4: Quarterly Report 

Manager: Expenditure 


execution of 
Expenditure 
Management 

All Wards 

activities related to functionality of 
Expenditure Management 

No. 




Q2 

25% 

1 




- 

- 


Q3 

25% 

1 










Q4 

25% 

1 












Q1 

25% 

1 

Q1 - Q4 Reviewed Grant 



Activity 1 

Management of 

Grant Funding 

All Wards 

No. of Grant Reports 

No. 


4 

4 

Q2 

25% 

1 

Reconciliations, General 
Leasure and Grnat Reports 

Manager: Expenditure 









Q3 

25% 

1 

submitted to National 
TreasuryT 











Q4 

25% 

1 












Q1 

25% 

1 

Q1-Q4: Reports on 



Activity 2 

Salaries 

Management 

All Wards 

No of reports on reviewed Salaries and 
third Parties Reconciliations. 

No. 

51,728,247 

4 

4 

Q2 

25% 

1 

Reviewed Salaries, Control 
Account Reconciliations 
and Reviewed Third Party 

Manager Expendiiture 







Q3 

25% 

1 

Payments Reconciliations 
Distribution Reports and 
Salary EFT Reports 










Q4 

25% 

1 






No of Borrowing & Monitoring Reports 
reflecting all Municipal Leases and 
submitted to NT 





Q1 

1 

1 

Q1-Q4 Borrowing & 
Monitoring Reports 
disclosing all Leases and 
Acknowledgement of 



Actitivy 3 

Lease Management 

All Wards 

No. 

30 000 000 

4 

4 

Q2 

1 

1 

Manager: Expenditure 










Q3 

1 

1 

Receipt of Reports 











Q4 

1 

1 



FIN_EXP_MR 
C-Opex 17/18 
IDP 









Q1 

1 

VAT Reconciliations and 
GL Report 





All Wards 

Number of VAT Reconciliations reports 

No. 




Q2 

1 

VAT Reconciliations and 
GL Report 

Q1-Q4 Reviewed VAT 

Manager Expendiiture 


Activity 4 

VAT Management 




Q3 

1 

VAT Reconciliations and 
GL Report 

Reconciliations 








Q4 

1 

VAT Reconciliations and 
GL Report 












Q1 

N/A 

N/A 












Q2 

N/A 

N/A 






All Wards 

Number of reviewed VAT 
Apportionment Ratio report 

No. 

R 10 770 427,00 

New Indicator 

1 

Q3 

100% 

1 VAT Apportionment 

Ratio Report 

Q3: Reviewed annual VAT 
Apportionment 

Manager Expendiiture 










Q4 

N/A 

N/A 




Activity 5 

Expenditure 
Management 
(Creditors settled 
within 30 days) 

All Wards 

No of Days to pay Creditors 

No. 



30 Days 

Q1 

25% 

120 Days 

Q1 - Q4 Reviewed Quarterly 
Creditors Reconciliation, 
that is Creditors Age 
Analysis and General 

Ledger signed by the 
Manager Expenditure 

Manager Expendiiture 



- 

Q2 

25% 

90 Days 









Q3 

25% 

60 Days 











Q4 

25% 

30 Days 











Q1 

25% 

1 




Activity 6 

Retention 

All Wards 

No of Retention Reconciliations 

No. 




Q2 

25% 

1 

Q1-Q4 Quarterly Retention 

Manager: Expenditure 


Management 




Q3 

25% 

1 

Reconciliations, 










Q4 

25% 

1 





Expenditure 


no. ot uih Registers submitted to mm 





Q1 

25 % 

1 

Q1-Q4: Signed-off UIF 



Activity 7 

Management 
Submission of 
Unauthorised, 

Irronnlar Fniitlocc 

All Wards 


No. 

110 million 



Q2 

25% 

1 

Register 

Manager: Expenditure 



- 


Q3 

25% 

1 










Q4 

25% 

1 



SDBIP 

REF.NO 

PLANNING 

LEVEL 

PROJECT 

WARDS TO 

BENEFIT 

KEY PERFORMANCE INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJECT 

MILESTONE 

TYPE OF EVIDENCE PER 
QUARTER 

RESPONSIBLE PERSON 

| Division: Revenue Management 





2017/18 OPERATIONAL SERVICE DELIVERY AND BUDGET 
INPLEMENTATION PLAN 


| Programs classified as municipal running costs_Rev 









1 Manager Output 








Q1 

25% 

1 

Q1-Q4: Quarterly Report 




Compliance with 







Q2 

25% 

1 





Revenue 
Management 
policies and 
Standards 

All Wards 

No. progress reports on Revenue 

Number 




Q3 

25% 

1 


Manager: Revenue 



Management 




Q4 

25% 

1 












Q1 

25% 

1 





Reconciliation of 







Q2 

25% 

1 





property billing 
values on the billing 
system (SV114) 
against the valuation 
roll on the financial 
system (PR030) 







Q3 

25% 

1 




Activity 1 

All Wards 

Number of reconciliations 

Number 


6 

4 

Q4 

25% 

1 

Q1-Q4: Reviewed Quarterly 
reconciliation 

Manager: Revenue 










Q1 

25% 

1 




Activity 2 

Water Losses 

All Wards 

No. of reconciliations on water 

Number 


6 


Q2 

25% 

1 

Q1-Q4: Reviewed Quarterly 

Manager: Revenue 

FIN_REV_MR 
C- Opex 17/18 
IDP 

consumption against water purchases 



Q3 

25% 

1 

reconciliation 






R66 667 341 



Q4 

25% 

1 






No. of reconciliations on electricity 
consumption against electricity 
purchases 




Q1 

25% 

1 



Activity 3 

Electricity Losses 

All Wards 

Number 




Q2 

25% 

1 

Q1-Q4: Reviewed Quarterly 

Manager: Revenue 



- 


Q3 

25% 

1 

reconciliation 









Q4 

25% 

1 












Q1 

25% 

94% 




Activity 4 

Revenue 

All Wards 

% budgeted versus revenue billed. 



107% 

94% 

Q2 

25% 

94% 

Q1-Q4 Budgeted versus 

Manager: Revenue 


Management 



Q3 

25% 

94% 

billed report 










Q4 

25% 

94% 












Q1 

25% 

1 




Activity 5 

Debtors 

All Wards 

No. of debtors reconciliation reports 

Number 



4 

Q2 

25% 

1 

Q1-Q4 Reviewed Debtors 

Manager: Revenue 


Reconciliation 


- 


Q3 

25% 

1 

reconciliation reports 










Q4 

25% 

1 



SDB1P 

REF.NO 

PLANNING 

LEVEL 

PROJECT 

WARDS TO 
BENEFIT 

KEY PERFORMANCE INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJECT 

MILESTONE 

TYPE OF EVIDENCE PER 
QUARTER 

RESPONSIBLE PERSON 

| Division: Credit Control 


| Manager Output 








Q1 

25% 

1 

Q1-Q4: Quarterly Report 




Ensure 100% 







Q2 

25% 

1 





Compliance with 


No. of report on implementation of 
activties on credit control 





Q3 

25% 

1 





Credit Control 
policies and 
Standards 

All Wards 

No. 



4 

Q4 

25% 

1 


Manager: Credit Control 










Q1 

25% 

95% 



FIN_CRD(1)0 

Activity 1 

Revenue colletion 

All Wards 

% revenue collected vs revenue billed 

°/ 

R14 545 000,00 

93% 

95% 

Q2 

25% 

95% 

Q1-Q4 Main tariff collection 

Manager: Credit Control 

pex 17/18 IDP 

and credit control 

on the main tarrif 


Q3 

25% 

95% 

report 










Q4 

25% 

95% 



| Programs classified as municipal running costs_CRD | 










Q1 

20% 

100% implementation 




Activity 2 

Implementation of 

All Wards 

% implementation of credit control 


R27 743 223,00 


100% 

Q2 

20% 

100% implementation 

Q1 - Q4 Analysis of credit 
control Implementation 
Reports 

Manager: Credit Control 

FIN_CRD_MR 

Credit Control 

projects 



implementation 

Q3 

40% 

100% implementation 

C-Opex 17/18 
IDP 









Q4 

20% 

100% implementation 












Q1 

20% 

98 days 




Activity 3 

Reduction of debtors 

All Wards 

Stages to reduce days for collection of 

Stages 



Final: 95 days 

Q2 

25% 

97 days 

Q1-Q4 Age analysis report 

Manager: Credit Control 


aging 

outstanding debtors 


- 

Q3 

25% 

96 days 










Q4 

30% 

95 days 
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SDBIP 

REF.NO 

PLANNING 

LEVEL 

PROJECT 

WARDS TO 
BENEFIT 

KEY PERFORMANCE INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJECT 

MILESTONE 

TYPE OF EVIDENCE PER 
QUARTER 

RESPONSIBLE PERSON 

| Division: Budget and Treasury | 

Manager Output 

Oversee the 

Timeous Execution 
of Budget and 
Treasury Activities 

All Wards 

No. of reports on implementation of 
activties as per Budget and Treasury 
annual plan 

No. 

- 

- 

4 

Q1 

25% 

1 

Q1-Q4: Quarterly Report 

Manager: Budget & Treasury 

Q2 

25% 

1 

Q3 

25% 

1 

Q4 

25% 

1 

FIN_B&T(2) 
Opex 17/18 
IDP 

Activity 1 

AFS Technical 
Review 

All Wards 

Number of Reports on AFS Technical 
Review 

No. 

R151 734,00 

- 

1 

Q4 

100% 

1 

Q1: Technical review 
report 

Manager Budget & Treasury 

Q2 

N/A 

N/A 

Q3 

N/A 

N/A 

Q4 

N/A 

N/A 

FIN_B&T (3) 
Opex 17/18 
IDP 

Activity 2 

mSCOA 

Implementation 

All Wards 

% completion of mSCOA 

Implementation in line with plan 

% 

R1 850 000,00 

- 

100% project 
completion in 
line with plan 

Q1 

25% 

100% 

Q1 - Q4 Mscoa progress 
report 

Manager Budget & Treasury 

Q2 

25% 

100% 

Q3 

25% 

100% 

Q4 

25% 

100% 

FIN_B&T(4) 
Opex 17/18 
IDP 

Activity 3 

Asset Management 

All Wards 

No. of reconciliation of asset registers 

No. 

R3 828 750 

4 

4 

Q1 

25% 

1 

Q1-Q4: Reviewed 
reconciliation Asset 

Register 

Manager Budget & Treasury 

Q2 

25% 

1 

Q3 

25% 

1 

Q4 

25% 

1 

| Programs classified as municipal running costs_B&T 










SDBIP 

REF.NO 

PLANNING 

LEVEL 

PROJECT 

WARDS TO 

BENEFIT 

KEY PERFORMANCE INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJECT 

MILESTONE 

TYPE OF EVIDENCE PER 
QUARTER 

RESPONSIBLE PERSON 

FIN_B&T_MR 
C-Opex 17/18 
IDP 

Activity 4 

Budget Compilation 
Process plan 

All Wards 

No. of Budget plans submitted for 

Council consideration 

Number 

R67 934 650 

1 

1 

Q1 

100% 

1 

Q1: Extract of Council 
resolution 

Manager Budget & Treasury 

Q2 

N/A 

N/A 

N/A 

Q3 

N/A 

N/A 

N/A 

Q4 

N/A 

N/A 

N/A 

Activity 5 

Implementation of 
Budget Compilation 
Process plan 

All Wards 

No. of budget related reports submitted 
for council approval 

Number 

2 

2 

Q1 

N/A 

N/A 

N/A 

Manager Budget & Treasury 

Q2 

N/A 

N/A 

N/A 

Q3 

50% 

1 draft budget 

Q3: Extract of Council 
resolution 

Q4 

50% 

1 final budget 

Q4: Extract of Council 
resolution 

Activity 6 

Section 71 reports 
Submitted to Council 
Committee and 
Treasury 

All Wards 

No. of MFMA Section 71 reports 
submitted to Council Committee and 
National Treasury 

Number 

4 

4 

Q1 

25% 

1 

Q1-Q4: Quality certificate 
signed by Accounting 
Officer and 

acknowldgement of receipt 
by National Treasury 

Manager Budget & Treasury 

Q2 

25% 

1 

Q3 

25% 

1 

Q4 

25% 

1 

Activity 7 

Cash Flow and 
Investment 
Management 

All Wards 

No.of bank reconciliations and cash flow 
statements 

Number 

- 

4 

Q1 

25% 

1 

Q1-Q4: Reviewed bank 
reconciliation and cash flow 
statements 

Manager Budget & Treasury 

Q2 

25% 

1 

Q3 

25% 

1 

Q4 

25% 

1 

Activity 8 

Asset Verification 
and Management 

All Wards 

Number of asset verification reports 

Number 

1 

2 

Q1 

N/A 

N/A 

N/A 

Manager Budget & Treasury 

Q2 

50% 

1 

Q2: Verification Report 

Q3 

N/A 

N/A 

N/A 

Q4 

50% 

1 

Q4: Verification Report 

Activity 9 

Annual Financial 
Statements 

All Wards 

Stages for submission of Annual 
Financial Statements to AG 

Stages 

1 

1 Financial 
statement 
submitted to the 
AG 

Q1 

100% 

1 Financial statement 
submitted to the AG 

Q1: Acknowledgement of 
receipt by AGSA 

Manager Budget & Treasury 

Q2 

N/A 

N/A 

N/A 

Q3 

N/A 

N/A 

N/A 

Q4 


N/A 

N/A 




2017/18 OPERATIONAL SERVICE DELIVERY AND BUDGET 
INPLEMENTATION PLAN 


SDBIP 

REF.NO 

PLANNING 

LEVEL 

PROJECT 

WARDS TO 
BENEFIT 

KEY PERFORMANCE INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJECT 

MILESTONE 

TYPE OF EVIDENCE PER 
QUARTER 

RESPONSIBLE PERSON 

Division: Supply Chain 

Programs classified as municipal running costs_SCM 

Manager Output 

Oversee the 


No. of reports on implementation of 
activties as per Supply Chain 
Management plan 





Q1 

25% 

1 

Q1-Q4: Quarterly Report 




Timeous Execution 
of Supply Chain 

All Wards 

Number 

- 

- 

4 

Q2 

25% 

1 


Manager: Supply Chain 



Activities 






Q3 

25% 

1 












Q4 

25% 

1 





Supply Chain 
Management 
(Number of reports 
on implementation of 
the procurement 
plan) 







Q1 

50% 

2017/18 Procument Plan 
submitted to Accounting 
Officer including 
implementation report 






No. of reports on implementation of the 
procurement plan 





Q2 

0% 


Q1 & Q3: 


FINSCMMR 
C-Opex 17/18 

Activity 1 

All Wards 

Number 

R15 394 994 

4 

2 

Q3 

50% 

2017/18 Procument Plan 
submitted to Accounting 
Officer in terms of 
Adjustment Budget 
including implementation 
report 

Plan and Implementation 
Progress Report 

Manager: Supply Chain 

IDP 









Q4 

0% 






supply Chain 
Management 
(Quarterly reports on 
SCM policy 
imDlementation 







Q1 

25% 

1 




Activity 2 

All Wards 

No. of Quartely reports on SCM policy 

Number 




Q2 

25% 

1 

Q1-Q4: Extract of Council 

Manager: Supply Chain 


implementation submiited to MM 




Q3 

25% 

1 

committees Agenda 









Q4 

25% 

1 





supply Chain 
Management 
(Contractor 
Management 

Reoorts submitted to 







Q1 

25% 

1 




Activity 3 

All Wards 

No. of Contractor Management Reports 

Number 


12 


Q2 

25% 

1 

Q1-Q4: Extract of Council 

Manager: Supply Chain 


submitted to Council Committees 



Q3 

25% 

1 

committees Agenda 









Q4 

25% 

1 





inventory 

Management 

(Inventory 

reconciliation to CFO 







Q1 

25% 

1 




Activity 4 

All Wards 

No. of Inventory reconciliations 

Number 




Q2 

25% 

1 

Q1-Q4: Reviewed Inventory 

Manager: Supply Chain 


submitted for approval 


- 


Q3 

25% 

1 

reconciliations 



for aDDrovah 







Q4 

25% 

1 
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SDBIP 

REF.NO 

PLANNING 

LEVEL 

PROJECT 

WARDS TO 
BENEFIT 

KEY PERFORMANCE INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJECT 

MILESTONE 

TYPE OF EVIDENCE PER 
QUARTER 

RESPONSIBLE PERSON 

| Division: Valuations 




1 Manager Output 

Oversee the timeous 
execution of 
Valuations Activities 





2016/17 One 
Supplementary 
Valuation roll 

uuarteriy report 

Q1 

25% 

1 





All Wards 

No. of reports on implementation of 

Number 


on 

implementation 

2017-2018 

Q2 

25% 

1 

Q1-Q4: Quarterly valuation 

Manager: Valuations 



activties as per Annual Valuation plan 


Q3 

25% 

1 

report 







General 

Q4 

25% 

1 



FIN_VAL(5) 
Opex 17/18 
IDP 


implementation ot 
Municipal Property 
Rates Act and 
Financial 


Stages for development and submission 
of the General Valuation roll to the 
Municipal Manager 



2016/17 
Supplementary 
Valuation roll 

General 

Valuation roll 
submitted to the 
Municipal 
Manaaer 

Q1 

N/A 

N/A 

■QUi 

Signed Certificate of the 

GV signed by the 

Municipal Valuer and 


Activity 1 

All Wards 

Stages 

R2 743 085 

Q2 

N/A 

N/A 

Manager: Valuations 

Q3 

100% 

Signed by MV and MM 


Manaaement 




Q4 

N/A 

N/A 

Municipal Manaaer 


| Programs classified as municipal running costs_VAL 


















Q1 

N/A 

N/A 

N/A 











Q2 

N/A 

N/A 

N/A 



Activity 2 

Implementation of 
Municipal Property 
Rates Act and 
Financial 

Management (review 
of annual property 

All Wards 

Stages for review of annual property 
rates policy 

Stages 


2016/17 
Property rates 
policy reviewed 

Final: Reviewed 
2017/18 
Property rates 
policy submitted 
to MMC for 
Council approval 

Q3 

50% 

Advertise for public 
comments on draft 

2018/19 policy 

Proof of adverts and report 
on comments from 
stakeholders. Proof of 
submission to MMC 

Manager: Valuations 



rates policy) 






Q4 

50% 

Final reviewed policy 
submitted to MMC for 
council approval 

Extract from the Council 
agenda 




implementation ot 
Municipal Property 
Rates Act and 
Financial 


No. of days taken to respond to 





Q1 

25% 

10 days 

Q1-Q4: 

Log Sheet (requests and 



Activity 3 

All Wards 

requests received from departments and 

Number 


10 

10 days 

Q2 

25% 

10 days 

Manager: Valuations 


external parties on valuation of 


Q3 

25% 

10 days 

responses) 



Manaaement (davs 


properties. 





Q4 

25% 

10 days 











Q1 

N/A 

N/A 

N/A 











Q2 

N/A 

N/A 

N/A 


FIN_VAL_MR 
C-Opex 17/18 

Activity 4 

Implementation of 
Municipal Property 
Rates Act and 
Financial 
Management 
(Review of property 
by-law submitted to 
portfolio committee) 

All Wards 

Stages for review of property by-laws 

Stages 

R4 754 079 

16/17 final by¬ 
law reviewed 
and submitted 
to Council 

Reviewed 
2018/19 by-law 
submitted for 
Council 
Approval. 

Q3 

50% 

Advertise for public 
comments on draft 

2018/19 by-law 

Proof of adverts and report 
on comments from 
stakeholders. Proof of 
submission to MMC 

Manager: Valuations 

IDP 







Q4 

50% 

Final reviewed by-law 
submitted for council 
approval 

Extract from the Council 
agenda 











Q1 

25% 

1 

Reviewed 

General/Supplementary 
Valuation Roll 

Reconciliation 



Activity 5 

General/Supplement 
ary Valuation Roll 

All Wards 

Number of valuation reconciliation 

Number 


2 Recons for 
2016/2017 

4 Recons for 
2017/2018 

Q2 

25% 

1 

Reviewed 

General/Supplementary 
Valuation Roll 

Reconciliation 

Manager: Valuations 


Reconciliation 





Q3 

25% 

1 

Reviewed 

General/Supplementary 
Valuation Roll 

Reconciliation 










Q4 

25% 

1 

Reviewed 

General/Supplementary 
Valuation Roll 

Reconciliation 


Signed by Executive Mayor: Clr P N Lipudi 

Executive Mayor's Signature 

Date: 




2017/18 OPERATIONAL SERVICE DELIVERY AND BUDGET 
INPLEMENTATION PLAN 


National Outcom 

Outcome 9: Responsive, accountable, effective and efficient local government system 

NDP Chapter 

Building a professional, capable, citizen-focused public service (NDP Chapter 13) 

Strategic Goal 

Strategic Goal 4 To ensure sound governance practices within the Municipality 

KPA 

Municipal Financial Viability 

DEPARTMENT: MUNICIPAL FINANCIAL MANAGEMENT 

SDBIP REF.NO 

PLANNING LEVEL 

PROJECT 

WARDS TO 
BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING 

(%) 

PROGRAMME/PROJ 
ECT MILESTONE 

TYPE OF EVIDENCE PER 
QUARTER 

RESPONSIBLE PERSON 

Division: Expenditure Management 


FIN_EXP(1)Cape 
x 17/18 IDP 

Output 1 

Renovations of 
expenditure and 
budget offices 

All Wards 

% completion of office 
renovations 

% 

R7 900 000 

- 

100% project 
completion in 
line with plan 

Q1 

25% 

100% 

Q1: Project Plan and Project 
Progress Report 

Q2-Q4: Project Progress 

Report 

Manager: Expenditure 

Q2 

25% 

100% 

Q3 

25% 

100% 

Q4 

25% 

100% 

Signed by Executive Mayor: Clr P N Lipudi 

Executive Mayor's Signature 

Date: 











































INTEGRATED ENVIRONMENTAL MANAGEMENT 


2017/18 OPERATIONAL SERVICE DELIVERY AND BUDGET 
INPLEMENTATION PLAN 


Outcome 9: Responsive, accountable, effective and efficient local government system 


NDP Chapter 


Chapter 5 Transitioning to a low carbon economy 


Strategic Go; 


Strategic Goal 2 To promote a sound environmental management system 


Basic Service Delivery and Infrastructure within DIEM 


DEPARTMENT: INTEGRATED ENVIRONMENTAL MANAGEMENT 


SDBIP 

REF.NO 

PLANNING LEVEL 

STRATEGIC PRIORITY 

WARDS TO 

BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING 

(%) 

PROGRAMME/ 

PROJECT 

MILESTONE 

TYPE OF EVIDENCE 

PER QUARTER 

RESPONSIBLE 

PERSON 



Sound Integrated 


No (4) of Reports on all 





Q1 

25% 

1 

Q1-Q4: Status Reports on 

Executive Manager: 



Environment 

Management 

All wards 

identified direct 
(Managers') activities 

No. 



4 

Q2 

25% 

1 

Direct Outputs 

DIEM 



- 

- 


Q3 

25% 

1 












Q4 

25% 

1 







Number of reports on 
Implementation of 





Q1 

25% 

1 

Q1-Q4 Reports on 
Implementation of Council 





All Wards 

Number 



4 

Q2 

25% 

1 






Council Resolutions 





Q3 

25% 

1 

resolutions 


Executive Manager Outcome 








Q4 

25% 

1 







Number of reports on 





Q1 

25% 

1 

Q1-Q4 Reports on 

Executive Manager: 
DIEM 



Governance 

All Wards 

Number 




Q2 

25% 

1 




Implementation of EXCO 
Resolution 

- 

- 

4 

Q3 

25% 

1 

Implementation of EXCO 
resolutions 









Q4 

25% 

1 






Number of reports on 
Compliance with all AG 





Q1 

25% 

1 

Q1-Q4 Quarterly Reports 
on adherence to AG 





All Wards 

Number 



4 

Q2 

25% 

1 





Findings & 
Recommendations 




Q3 

25% 

1 

Findings & 
Recommendations 











Q4 

25% 

1 












Q1 

25% 

2 co-operatives 
sustained 



IEM_AD (1) 
Opex 17/18 
IDP 

Activity 1 

Job creation 

All wards 

No.of co-operatives 
contracted to execute 

Number 

R2 486 873 

2 

6 (4 -Parks and 
2-Waste 

Q2 

25% 

4 co-operatives 
sustained 

Q1-Q4: Co-operative list, 
Signed contract with co¬ 

Executive Manager: 

initiatives_IEM 

work (at any given 
quarter) 

Management) 

Q3 

25% 

6 co-operatives 
sustained 

operative, payment 
invoice 

DIEM 










Q4 

25% 

6 co-operatives 
sustained 






2017/18 OPERATIONAL SERVICE DELIVERY AND BUDGET 
INPLEMENTATION PLAN 


SDBIP 

PLANNING LEVEL 

PROJECT 

WARDS TO 

KEY PERFORMANCE 

UNIT OF 

BUDGET 

BASELINE 

ANNUAL 

QUARTER 

WEIGHTING 

PROGRAMME/PRO 

TYPE OF EVIDENCE 

RESPONSIBLE 

REF.NO 

BENEFIT 

INDICATOR 

MEASURE 

TARGET 

(%) 

JECT MILESTONE 

PER QUARTER 

PERSON 

| Division: Environmental Management 









| Programs classified as municipal running costs_EM 








1 Manager Output 

Ensure 100% 


No. of reports on 





Q1 

25% 

1 

Q1-Q4: Quarterly Report 

Manager: 



Compliance to all 
Environmental 

Regulatory 

Standards/Framework 


activities (6) related to 
ensure compliance with 
Environmental Standards 





Q2 

25% 

1 


Environmental 

Management 




No. 



4 

Q3 

25% 

1 









Q4 

25% 

1 












Q1 

25% 

30 Days 







Average time (days) 
taken to comment on 





Q2 

25% 

30 Days 

Q1-Q4: 



Activity 1 

Environmental 

All Wards 

Time 


22 days 

30 Days 

Q3 

25% 

30 Days 

Sample of the minutes 
and Register reflecting the 
number of days taken to 
comment 

Specialist 


Compliance Management 

land use applications 
received 


Q4 

25% 

30 Days 










Q1 

25% 

15 Days 












Q2 

25% 

15 Days 

Q1-Q4: 




Environmental 

Compliance Management 


Average time (days) 
taken to respond to 
complaints received in 
writing 





Q3 

25% 

15 Days 

Sample of Memo/Minutes 
and Quartely reports 
reflecting the list of 
complaints received and 
attended to 



Activity 2 

All Wards 

Time 


11 days 

15 days 

Q4 

25% 

15 Days 

Specialist 










Q1 

25% 

3 Cumulative 







No. of Climate Change 

programmes 

implemented 





Q2 

25% 

3 Cumulative 

Q1-Q4: 



Activity 3 

Climate Change 

All Wards 

No. 


4 Reports 

3 

Q3 

25% 

3 Cumulative 

Section 80 Commitee 

Specialist 


Programme Co-ordinated 



Q4 

25% 

3 Cumulative 

Items on Climate Change 
Programmes Implemented 

IEM_EM_MR 
C-Opex 
17/18 IDP 


Compliance monitoring of 


No. of compliance 


R6 344 485 



Q1 

28% 

18 

Q1-Q4: 

Monthly Reports and 
signed inspection reports 


Activity 4 

municipal projects 

All Wards 

monitoring inspections on 

No. 

71 

65 

Q2 

23% 

15 

Specialist 

authorised in terms of the 

MCLM - EIA authorised 


Q3 

23% 

15 



EIA Regulations 


Projects. 





Q4 

26% 

17 












Q1 

25% 

First Draft developed 

Draft policy 



Activity 5 

Review of 

Telecommunication Mast 
Policy 

All Wards 

Stages for review of the 
Telecommunication Mast 
policy 

Stages 



Stage 4: Final 
Draft of the 
reviewed policy 
submitted to 
EXCO 

Q2 

25% 

Draft policy 
circulated for 
comments by 
internal departments 

Copy of email requesting 
comments, draft policy 
and attendance register 
for meetings held 

Specialist 







Q3 

25% 

Incorporation of 
comments into the 
draft policy 

Second draft policy with 
comments and response 











Q4 

25% 

Final draft policy 
submitted to EXCO 

Proof of submission to 
EXCO 






% Municipal Running 
Costs spent versus 




100% of 

Q1 

25% 

100% 


Manager:EM 


Activity 6 

Municipal Running 

All Wards 

% 



projects 

Q2 

25% 

100% 

Q1-Q4: In-year monitoring 



Cost_EM 

financial resources 


- 

implemented 

Q3 

25% 

100% 

report 






available 




as per plan. 

Q4 

25% 

100% 






2017/18 OPERATIONAL SERVICE DELIVERY AND BUDGET 
INPLEMENTATION PLAN 


SDBIP 

REF.NO 

PLANNING LEVEL 

PROJECT 

WARDS TO 

BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING 

(%) 

PROGRAMME/PRO 
JECT MILESTONE 

TYPE OF EVIDENCE 

PER QUARTER 

RESPONSIBLE 

PERSON 

| Division: Parks and Cemeteries (P&C) 









1 Manager Output 

Ensure the availability of 


No. of reports on 





Q1 

25% 

1 

Q1-Q4: Quarterly Report 

Manager: Parks and 



a Functional New and 
Existing Parks and 
Cemetery Infrastructure 


implementation of 
activities (4) related to 
functionality of new and 
existing Parks and 
Cemetery Infrastructure 





Q2 

25% 

1 


Cemeteries 



All Wards 

No. 



4 

Q3 

25% 

1 








Q4 

25% 

1 












Q1 

25% 

90% completion of 
orders 



IEM-P&C (2) 




% project completion of 
grass cut versus job 
orders issued to the 
contractors 





Q2 

25% 

90% completion of 
orders 

Q1-Q4: Job Cards, 
completion inspection 


Opex 17/18 
IDP 

Activity 1 

Grass Cutting 

All Wards 

% 

R4 077 005 

- 

90% 

Q3 

25% 

90% completion of 
orders 

report, photos and 
certificates of payment 

Specialist 










Q4 

25% 

90% completion of 
orders 



IEM-P&C (3) 
Opex 17/18 
IDP 




% completion of graves 
dug versus job orders 
issued to contractor 





Q1 

25% 

100% 

Q1-Q4: Job Cards, 
inspection checklist and 
certificates of payment 


Activity 2 

Grave Digging 

All Wards 

% 

R550 667 


100% 

Q2 

25% 

100% 

Specialist 

- 

Q3 

25% 

100% 








Q4 

25% 

100% 


| Programs classified as municipal running costs_P&C | 





Average time (days) 
taken to respond to 
community request for 





Q1 

Q1 

10 Days 

Q1-Q4: 

Delivery note, 
spreadsheet of requests 










Q2 

Q2 

10 Days 



Activity 3 

Food gardens 

All Wards 

Time 


6 days 

10 Days 

Q3 

Q3 

10 Days 

Specialist 

IEM_P&C_M 

RC-Opex 


assistance with food 
garderns 


R50 476 446 

Q4 

Q4 

10 Days 

and 

acknowledgement form 

17/18 IDP 




% Municipal Running 
Costs spent versus 




100% of 

Q1 

25% 

100% 


Manager: P&C 


Activity 4 

Municipal Running 

All Wards 

% 



projects 

Q2 

25% 

100% 

Q1-Q4: In-year monitoring 



Cost_P&C 

financial resources 


- 

implemented 

Q3 

25% 

100% 

report 






available 




as per plan. 

Q4 

25% 

100% 



SDBIP 

REF.NO 

PLANNING LEVEL 

PROJECT 

WARDS TO 

BENEFIT 

KEY PERFORMANCE 

INDICATOR 

UNIT OF 

MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING 

(%) 

PROGRAMME/PRO 

JECT MILESTONE 

TYPE OF EVIDENCE 

PER QUARTER 

RESPONSIBLE 

PERSON 

| Division: Waste & Air Quality Management (W&AQM) | 

1 Manager Output 

Ensure the availability of 


No. of reports for on 





Q1 

25% 

1 

Q1-Q4: Quarterly Report 

Manager: Waste 



Functional Municipal 
Waste and Air Quality 
Management Services 


implementation of 
activities (7) aimed at 
ensuring functionality of 
Municipal Waste and Air 
Quality Management 
Services 





Q2 

25% 

1 


and Air Quality 
Management 








Q3 

25% 

1 





No. 



4 

Q4 

25% 

1 












Q1 

N/A 

N/A 




Activity 1 


All Wards 

Number of reports on the 
environmental landfill 
audit 

No. 




Q2 

100% 

1 

Q2: 

Annual external audit 
report 

Specialist 




1 

1 

Q3 

N/A 

N/A 

IEM_W&AQ 
M (4) Opex 
17/18 IDP 


Landfill Management 



R2 389 524 



Q4 

N/A 

N/A 








Q1 

N/A 

N/A 



Activity 2 


All Wards 

No.of landfill gas 

No. 


4 


Q2 

50% 

1 

Q2 & Q4: 

Landfill Gas monitoring 
report 

Specialist 



monitoring conducted 


2 

Q3 

N/A 

N/A 










Q4 

50% 

1 





2017/18 OPERATIONAL SERVICE DELIVERY AND BUDGET 
INPLEMENTATION PLAN 


SDBIP 

REF.NO 

PLANNING LEVEL 

PROJECT 

WARDS TO 

BENEFIT 

KEY PERFORMANCE 

INDICATOR 

UNIT OF 

MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING 

(%) 

PROGRAMME/PRO 

JECT MILESTONE 

TYPE OF EVIDENCE 

PER QUARTER 

RESPONSIBLE 

PERSON 

| Programs classified as municipal running costs_W&AQM j 










Q1 

25% 

10 working days 

Q1-Q4: Register 
indicating time taken 

Copy of daily schedule 
signed by supervisor and 
operations officer 






Average time (days) 
taken to register waste 
transporters 





Q2 

25% 

10 working days 



Activity 3 

Waste Management 

All Wards 

Time 


1,25 days 

10 working 
days 

Q3 

25% 

10 working days 

Specialist 










Q4 

25% 

10 working days 











Q1 

25% 

15 

Q1-Q4: 

Copies of signed forms by 
the ward representative 



Activity 4 

Waste Management 

All Wards 

No. of Illegal dumping 

No. 


75 

60 

Q2 

25% 

15 

Specialist 


sites cleared per ward 


Q3 

25% 

15 










Q4 

25% 

15 












Q1 

25% 

30 





Environmental 

Awareness Sessions 


No. of Environmental 





Q2 

25% 

30 

Q1-Q4: 



Activity 5 

All Wards 

awareness sessions 
conducted 

No. 


115 

120 

Q3 

25% 

30 

Copies of attendance 
Registers and verification 

Specialist 









Q4 

25% 

30 

forms 











Q1 

25% 

3 




Activity 6 

Monitoring of Recycling 
Centres 

All Wards 

No. of monitoring 
sessions for recycling 

No. 


23 

12 

Q2 

25% 

3 

Q1 - Q4: Signed inspection 
notice by the facility 

Specialist 



centres 





Q3 

25% 

3 

manager 










Q4 

25% 

3 







% Municipal Running 




100% of 

Q1 

25% 

100% 


Manager: Waste 
and Air Quality 
Management 


Activity 7 

Municipal Running 

All Wards 

Costs spent versus 

% 



projects 

Q2 

25% 

100% 

Q1-Q4: In-year monitoring 


Cost_W&AQM 

financial resources 


- 

implemented 

Q3 

25% 

100% 

report 





available 




as per plan. 

Q4 

25% 

100% 


Signed by Executive Mayor: Clr P N Lipudi 

Executive Mayor's Signature 

Date: 






ECONOMIC SERVICES 


2017/18 OPERATIONAL SERVICE DELIVERY AND BUDGET 
INPLEMENTATION PLAN 


National Outcome Outcome 9: Responsive, accountable, effective and efficient local government system 


NDP Chapter 


NDP Chapter 3 Economy and employment, Chapter 4: Economic Infrastructure, Chapter 8: Transforming Human Settlements 


Strategic Goal 


Strategic Goal 1 Sustainable services to the community 


KPA 


Local Economic Development 


DEPARTMENT: ECONOMIC SERVICES 


SDBIP REF.NO 

PLANNING LEVEL 

STRATEGIC PRIORITY 

WARDS TO 

BENEFIT 

KEY PERFORMANCE 

INDICATOR 

UNIT OF 

MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJ 

ECT MILESTONE 

TYPE OF EVIDENCE 

PER QUARTER 

RESPONSIBLE 

PERSON 

1 Executive Manager: Outcome 

Maximise economic 
potential of Mogale City/ 
Promote and support job 
creation especially for the 
youth 


No of Reports on all 
identified direct 
(Managers') activities 





Q1 

25% 

1 

Q1-Q4: Status Reports 
on Direct Outputs 

Executive Manager: 
Economic Services 



All wards 

No. 




Q2 

25% 

1 



- 

- 

4 

Q3 

25% 

1 











Q4 

25% 

1 







Number of reports on 
Implementation of Council 
Resolutions 





Q1 

25% 

1 

Q1-Q4 Reports on 
Implementation of 
Council resolutions 





All Wards 

Number 



4 

Q2 

25% 

1 








Q3 

25% 

1 











Q4 

25% 

1 












Q1 

25% 

1 



ES_AD (1) Opex 
17/18 IDP 

Executive Manager 
Outcome 


All Wards 

Number of reports on 
Implementation of EXCO 
Resolution 

Number 



4 

Q2 

25% 

1 

Q1-Q4 Reports on 
Implementation of 
EXCO resolutions 

Executive Manager: 
Economic Services 

Governance 

- 

- 

Q3 

25% 

1 










Q4 

25% 

1 







Number of reports on 
Compliance with all AG 





Q1 

25% 

1 

Q1-Q4 Quarterly 
Reports on adherence 





All Wards 

Number 



4 

Q2 

25% 

1 





Findings & 
Recommendations 




Q3 

25% 

1 

to AG Findings & 
Recommendations 











Q4 

25% 

1 







% Municipal Running 

Costs spent versus 




100% of 
projects 

Q1 

25% 

100% 


Executive Manager: 
Economic Services 

ES_AD_MRC- Opex 

Activity 1 

Municipal Running 

All Wards 

% 

R5 510 018 


Q2 

25% 

100% 

Q1-Q4: In-year 

17/18 IDP 

Cost_ES_AD 

financial resources 
available 


implemented as 
per plan. 

Q3 

25% 

100% 

monitoring report 









Q4 

25% 

100% 




*Notes 


1. All National Key Perfromance Indicators ( NKIs) are represented as reposibilities of the Executive Managers to ensure compliance with the local government legislation 


2. Executive Management outcomes include implementation of all Manager's outputs 


3. All activities of the Division are inluded in the Managers outputs 




2017/18 OPERATIONAL SERVICE DELIVERY AND BUDGET 
INPLEMENTATION PLAN 


SDBIP REF.NO 

PLANNING LEVEL 

PROJECT 

WARDS TO 

BENEFIT 

KEY PERFORMANCE 

INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJ 

ECT MILESTONE 

TYPE OF EVIDENCE 

PER QUARTER 

RESPONSIBLE 

PERSON 

| Division: SHIP 


1 Manager: Output 

Create an enabling 
Environment for 

Economic Services for the 
Community within MCLM 
region 


Percentage (100%) of 
Direct Outputs 
Implemented 

Percentage 




Q1 

25% 

100 % 

Q1-Q4: Status Reports 
of Direct Outputs 
Implemented 

Manager: SHIP 








Q2 

25% 

100 % 




All wards 




100 % 

Q3 

25% 

100 % 










Q4 

25% 

100 % 







Stages for development 
of Mogale City Smart City 

Stages 




Q1 

15% 

SCM process 

Q1: Appointment 

Letter 

Specialist 

ES_AD_MRC- 
Opex17/18 IDP 


Mogale City Smart City 
Broadband 


Broadband 




Professional 

Q2 

25% 

Professional Studies 

Q2: Progress Report 


Activity 1 

All wards 



R1 700 000 

- 

studies 

completed 

Q3 

35% 

Professional Studies 

Q3: Progress Report 











Q4 

25% 

Professional Studies 

Q4: Progress Report 


Division:Enterprise Development 

1 Manager Output 

Oversee the 


No. of reports on 





Q1 

25% 

1 

Q1-Q4: Local 

Manager: Enterprise 



Implementation of Local 
Enterprise Development 
Initiatives 

All Wards 

Implementation of Local 
Enterprise Development 
Initiatives 

No. 



4 

Q2 

25% 

1 

Enterprise 

Development 



- 

- 


Q3 

25% 

1 

Development Reports 









Q4 

25% 

1 







No. of reports on the 





Q1 

25% 

1 



ES_ED (1) 

Activity 1 

Farmer's support 

All Wards 

implementation of 
emerging farmers support 
projects 

No. 

R274 629 


4 reports 

Q2 

25% 

1 

Q1-Q4 Quarterly 

Specialist 

Opex17/18 IDP 

(Emerging farmers) 

- 

Q3 

25% 

1 

Progress Reports 









Q4 

25% 

1 











100 % of 

Q1 

25% 

100 % 



ES_ED_MRC- Opex 

Activity 2 

Municipal Running 

All Wards 

% Municipal Running 

% 

R 6 178 078 


projects 

Q2 

25% 

100 % 

Q1-Q4: In-year 

Specialist 

17/18 IDP 

Cost_ED 

Costs spent 

- 

implemented as 

Q3 

25% 

100 % 

monitoring report 









per plan. 

Q4 

25% 

100 % 



SDBIP REF.NO 

PLANNING LEVEL 

PROJECT 

WARDS TO 

BENEFIT 

KEY PERFORMANCE 

INDICATOR 

UNIT OF 

MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJ 

ECT MILESTONE 

TYPE OF EVIDENCE 

PER QUARTER 

RESPONSIBLE 

PERSON 

| Division: Development Planning | 

1 Manager Output 

Ensure 100% 


No. of reports on the 





Q1 

25% 

1 

Q1-Q4: Signed-off 

Manager:Development 



implementation of all 
Development Planning 
Projects 

All Wards 

implementation of all 
Development Planning 
Projects 

No. 



4 

Q2 

25% 

1 

Development Planning 
Projects Reports, 
Photos 

Planning 



- 

— 


Q3 

25% 

1 









Q4 

25% 

1 











Q1 

50% 

Concept plan 

Concept plan 


ES_DP (4) 
Opex17/18 IDP 

Activity 1 

Development of Land Use 
Management Scheme 

All Wards 

Stages for development 
of the land use 
management scheme 

Stages 

R114 000 


Land use 
scheme 
framework 

Q2 

50% 

Land use scheme 
framework completed 

Land use scheme 
framework 

Specialist 





framework 




completed 






















Development ("Review") 
of MCLM-SDF 
2011(SPLUMA 2013) 






100 % of 

Q1 

15% 

Status quo report 

Status quo report 


ES_DP (5) 

Activity 2 

All Wards 

Stages for the 

Stages 

R655 000 

New Indicator 

milestone in line 

Q2 

35% 

Strategy report 

Strategy report 

Specialist 

Opex17/18 IDP 

development of SDF 

with the plan 
completed 

Q3 

35% 

Draft SDF 

Draft SDF 








Q4 

15% 

Final SDF 

Final SDF 











Q1 

25% 

Q1: SG Diagram 

Q1: SG Diagram 


ES_DP ( 6 ) 
Opex17/18 IDP 


Azaadville Ext 3 
(Township Proclamation) 


Stages for the completion 




100 % of 
milestone in line 

Q2 

25% 

Q2: Final Conditions 
of Establishment 

Q2: Final Conditions of 
Establishment 


Activity 3 

3 

of Township 

Establishment Process 

Stages 

R50 931 

- 

with the plan 
completed 
(Proclamation) 

Q3 

25% 

Q3: Opening of 
township register 

Q3: Township register 

Specialist 









Q4 

25% 

Q4: Proclamation 

Q4: Proclamation 
document 





2017/18 OPERATIONAL SERVICE DELIVERY AND BUDGET 
INPLEMENTATION PLAN 


SDBIP REF.NO 

PLANNING LEVEL 

PROJECT 

WARDS TO 

BENEFIT 

KEY PERFORMANCE 

INDICATOR 

UNIT OF 

MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJ 

ECT MILESTONE 

TYPE OF EVIDENCE 

PER QUARTER 

RESPONSIBLE 

PERSON 

| Programs classified as municipal running costs_DP | 





Average time (days) taken 
to submit compliant 
Applications to the 





Q1 

25% 

30 days 





Development Planning 
Applications 






Q2 

25% 

30 days 

Q1 -Q4= Section 80 


DP_MRC-Opex 17/18 

Activity 3 

All Wards 

Time 

R 6 175 021 

30 days 

30 days 

Q3 

25% 

30 days 

Agenda, list of 

Specialist 



Section 80: Portfolio 
Committee 



Q4 

25% 

30 days 

compliant applications 

Division: Land, Resource, Mobilisation and Partnership 

1 Manager Output 

Ensure adherence to 


Number of reports on the 





Q1 

25% 

1 

Q1-Q4: Signed-off 

Manager:Land, 



Land, Resource 
Mobilisation and 
Partnerships Projects 
Deliverables 


implementation of Land, 
Resource Mobilisation 
and Partnerships Projects 





Q2 

25% 

1 

Land, Resource 
Mobilisation and 
Partnerships Reports 

Resource, Mobilisation 
and Partnership 



All Wards 

No. 



4 

Q3 

25% 

1 








Q4 

25% 

1 











Q1 

10 % 

SCM process 

Appointment Letter 

Specialist 





Stages for the 





Q2 

35% 

Status quo report 

Status quo report 


ES_LRMP ( 8 ) Opex 
17/18 IDP 

Activity 1 

Land Regularisation 

All Wards 

development of Land 
Regularisation business 
plan 

Stages 

R 1 500 000 

New Indicator 

Business plan 
completed 

Q3 

35% 

Draft business plan 

Draft business plan 





Q4 

20 % 

Business plan 
completed 

Final Business plan 






% Municipal Running 

Costs spent versus 




100 % of 

Q1 

25% 

100 % 



ES_LRM&P_MRC- 

Activity 3 

Municipal Running 

All Wards 

% 

R 16 858 353 


projects 

Q2 

25% 

100 % 

Q1-Q4: In-year 

Manager 

Opex 17/18 IDP 

Cost_LRM&P 

financial resources 

- 

implemented as 

Q3 

25% 

100 % 

monitoring report 





available 




per plan. 

Q4 

25% 

100 % 



SDBIP REF.NO 

PLANNING LEVEL 

PROJECT 

WARDS TO 

BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJ 
ECT MILESTONE 

TYPE OF EVIDENCE 
PER QUARTER 

RESPONSIBLE 

PERSON 

| Division: Tourism Development j 



Oversee 100% 


Number of reports on the 





Q1 

25% 

1 

Q1-Q4: Signed-off 

Manager:Tourism 

Manager Output 


implementation of 

Tourism Development 
Initiatives 


implementation of 

Tourism Development 
Initiatives 

No. 



4 

Q2 

25% 

1 

Tourism Development 
Initiatives Reports, 
Copies of Plans 

Development 



- 

- 


Q3 

25% 

1 









Q4 

25% 

1 











Q1 

10 % 

SCM process 

Q1: Appointment 

Letter 

Manager 

ES_TD (13) Opex 
17/18 IDP 




Stages for the completion 




Motor Sports 

Q2 

35% 

Status quo report 

Q2: Progress Report 


Activity 1 

Motor Sports Precinct 

All Wards 

of the motor sports 

Stages 

R 724 270 

_ 

Precinct 

Q3 

35% 

Draft precinct plan 

Q3: Progress Report 





precinct 




completed 

Q4 

20 % 

Motor Sports Precinct 
plan completed 

Q4: Progress Report 






% Municipal Running 

Costs spent versus 




100 % of 

Q1 

25% 

100 % 


Manager 

ES_TD_MRC- Opex 

Activity 2 

Municipal Running 

All Wards 

% 

R3 577 954 


projects 

Q2 

25% 

100 % 

Q1-Q4: In-year 


17/18 IDP 

Cost_TD 

financial resources 

- 

implemented as 

Q3 

25% 

100 % 

monitoring report 






available 




per plan. 

Q4 

25% 

100 % 






2017/18 OPERATIONAL SERVICE DELIVERY AND BUDGET 
INPLEMENTATION PLAN 


SDBIP REF.NO 

PLANNING LEVEL 

PROJECT 

WARDS TO 

BENEFIT 

KEY PERFORMANCE 

INDICATOR 

UNIT OF 

MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJ 

ECT MILESTONE 

TYPE OF EVIDENCE 

PER QUARTER 

RESPONSIBLE 

PERSON 

Building Development Management 

Programs classified as municipal running costs_BDM 

I Manager Output 

Ensure 100% 

All Wards 

Number of reports on the 

Number 




Q1 

25% 

1 

Q1-Q4: Signed-off 

Manager:Building 



implementation of all 
Building Development 
Projects 


implementation of all 
Building Development 
Projects 




4 

Q2 

25% 

1 

Building Development 
Projects, Photos 

Development 

Management 





- 

- 

Q3 

25% 

1 








Q4 

25% 

1 





Building Inspections 

All Wards 

No. of building 

Number 


4421 

4000 

Q1 

25% 

1000 





conducted (Building 
inspections conducted) 


inspections conducted 





Q2 

25% 

1000 

Q1-Q4 - Monthly 
Reports 



Activity 1 







Q3 

25% 

1000 

Specialist 










Q4 

25% 

1000 




Building Inspections 

All Wards 

Average time (days) taken 

Time 


4 days 

8 days 

Q1 

25% 

8 

Q1 -Q4= Copies of 



Activity 2 

conducted (Respond to a 
complaints on non- 
compliant buildings from 
the date received) 


to respond to a 
complaints on non- 
compliant buildings from 
the date received 





Q2 

25% 

8 

response 
correspondence( 
Register of Non 
compliant building, 
inspection reports) 

Specialist 







Q3 

25% 

8 

ES_BDM_MRC- 
Opex 17/18 IDP 






R7 312 825 



Q4 

25% 

8 



Building Plans 

Applications (Approve 
compliant building plans 

All Wards 

Average time (days) taken 
to approve compliant 
building plans from date 

Time 


14 days 

20 days 

Q1 

25% 

20 

Q1 -Q4= list of building 
plans received and 
quarterly report 



Activity 3 






Q2 

25% 

20 

Specialist 


from date of receipt) 


of receipt 





Q3 

25% 

20 










Q4 

25% 

20 





Building Plans 

Applications (Process 
compliant application and 
issue certificate of 
occupancy from date of 

All Wards 

Average time (days) taken 
to process compliant 
application and issue 
certificate of occupancy 
from date of final 

Time 


Less than 1 day 

2 days 

Q1 

25% 

2 

Q1 -Q4= Copies of 
application forms and 



Activity 4 






Q2 

25% 

2 

occupancy certificates 
issued 

Specialist 







Q3 

25% 

2 



final inspection) 


inspection 





Q4 

25% 

2 



Signed by Executive Mayor: Clr P N Lipudi 

Executive Mayor's Signature 

Date: 





INFRASTRUCTURE SERVICES 


2017/18 OPERATIONAL SERVICE DEUVERYAND BUDGET 
IMPLEMENTATION PLAN 


National Outco 

Outcome 9: Responsive, accountable, effective and efficient local government system 

NDP Chapter 

Building a professional capable citizen focused public service NDP Chapter 13 

Strategic Goal 

Strategic Goal 1 Sustainable services to the community 

KPA 

Basic Service Delivery and Infrastructure within Infrastructure Services 

DEPARTMENT 

INFRASTRUCTURE SERVICES 












SDBIP 

REF.NO 

PLANNING LEVEL 

STRATEGIC PRIORITY 

WARDS TO 
BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJE 
CT MILESTONE 

TYPE OF EVIDENCE 
PER QUARTER 

RESPONSIBLE 

PERSON 

Executive Manager: Outcome 

Upgrade and expand 


No of Reports on all identified 





Q1 

25% 

1 

Q1-Q4: Status 

Executive Manager: 



infrastructure to provide for 

All wards 

direct (Managers') activities 

No. 




Q2 

25% 

1 

Reports on Direct 
Outputs 

Infrastructure Services 





- 

- 


Q3 

25% 

1 











Q4 

25% 

1 







Number of reports on 
Implementation of Council 
Resolutions 





Q1 

25% 

1 

Q1-Q4 Reports on 
Implementation of 
Council resolutions 





All Wards 

Number 




Q2 

25% 

1 





- 

- 


Q3 

25% 

1 











Q4 

25% 

1 












Q1 

25% 

1 

Q1-Q4 Reports on 
Implementation of 
EXCO resolutions 





All Wards 

Number of reports on 
Implementation of EXCO 
Resolution 

Number 




Q2 

25% 

1 




Governance 

- 

- 


Q3 

25% 

1 











Q4 

25% 

1 












Q1 

25% 

1 






All Wards 

Number of reports on 
Compliance with all AG Findings 
& Recommendations 

Number 




Q2 

25% 

1 

Q1-Q4 Quarterly 
Reports on adherence 








Q3 

25% 

1 

to AG Findings & 
Recommendations 











Q4 

25% 

1 











Q1 

25% 

100% 

Q1 :maintainance plan 




Extend the lifespan of an 

All Wards 

% implementation of outputs 

% 



100% 

Q2 

25% 

100% 

Q2: Progress report 


Executive Manager Outcome 

existing infrastructure 



Q3 

25% 

100% 

Q3: Progress report 

Executive Manager: 
Infrastructure Services 










Q4 

25% 

100% 

Q4: Progress report 











Q1 

25% 

1 





Job creation Intitatives 

All Wards 

Number of job creation report 

Number 




Q2 

25% 

1 

Q1-Q4: Quarterly job 




submitted to Economic Services 




Q3 

25% 

1 

creation reports 











Q4 

25% 

1 





Review and implement policy 
on bulk service contribution 







Q1 

25% 

Drafft Policy 

Copy of draft 




including incentives 







Q2 

15% 

Circulate internally for 
comments 

Memo signed by EM 
requesting for 
comments 





All wards 

Stages for review of policy 

Stages 

- 

- 

Policy submitted 
to Mayoral 
Committee for 
approval 

Q3 

20% 

Incorporate comments 
and finalise draft policy 
for submission to 

EXCO 

EXCO agenda 











Q4 

40% 

Policy submitted to 
Mayoral Committee for 
approval 

Maycom minutes 






% Municipal Running Costs 
spent versus financial resources 
available 





Q1 

25% 

100% 


Executive Manager: 
Infrastructure Services 



Municipal Running Cost_IS_AD 

All Wards 

% 

R6 974 018 


100% 

Q2 

25% 

100% 

Q1-Q4: In-year 



- 

Q3 

25% 

100% 

monitoring report 










Q4 

25% 

100% 



'Notes 

1. All National Key Perfromance Indicators ( NKIs) are represented as reposibilities of the Executive Managers to ensure compliance with the local government legislation 

2. Executive Management outcomes include implementation of all Manager's outputs 

3. All activities of the Division are inluded in the Managers outputs 


























































2017/18 OPERATIONAL SERVICE DELIVERY AND BUDGET 
INPLEMENTATION PLAN 


| Division: Water and sanitation 








SDBIP 

REF.NO 

PLANNING LEVEL 

PROJECT 

WARDS TO 
BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJE 
CT MILESTONE 

TYPE OF EVIDENCE 
PER QUARTER 

RESPONSIBLE 

PERSON 

1 Manager Output 

Ensure the availability of a 


Number of reports on 





Q1 

25% 

1 

Q1-Q4: Quarterly 

Manager: Water and 



functional Water and Sanitation 
Infrastructure Compliant to 
Relevant Standards 


implementation of activities 





Q2 

25% 

1 

Report 

Sanitation 



All Wards 

aimed at ensuring functionality 
and Compliance of the Water 
and Sanitation Infrastructure 

No. 




Q3 

25% 

1 







4 

Q4 

25% 

1 












Q1 

N/A 


Q4: 

Acknowledgement of 
EIA and specialist 
studies submission 

Project Manager: 

IS_W&S (7) 
Opex17/18 IDP 


Hekpoort WWTW EIA(Basic 


% EIA submission to GDARD 
and DWS 





Q2 

N/A 

Q4: EIA and specialist 
studies submitted 

Water and Sanitation 

Activity 1 

Assessment) and WULA 

32 

% 



100% 

Q3 

N/A 



applications 






Q4 

100% 




Audit and Compliance Scope of 
Work for Percy Stewart 

WWTW 







Q1 

25% 



Project Manager: 

IS_W&S (8) 

Activity 2 

26, 27, 28 37 

% WULA Audit compliance 

% 

R670 016 

New Indicator 

100% 

Q2 

25% 

100% Compliance 

WULA Audit Report 

Water and Sanitation 

Opex17/18 IDP 

monitoring 

Q3 

25% 

report with Audit 










Q4 

25% 













Q1 

25% 



Project Manager: 

IS_W&S (9) 

Activity 3 

Audit and Compliance Scope of 

1-5, 6-16, 36 

% WULA Audit compliance 

% 

R698 782 

New Indicator 

100% 

Q2 

25% 

100% Compliance 

WULA Audit Report 

Water and Sanitation 

Opex17/18 IDP 

Work for Flip Human WWTW 

monitoring 

Q3 

25% 

report with Audit 











Q4 

25% 













Q1 

25% 


Q1- Q4 Project 
progress and 
milestone reports 

Project Manager: 

IS_W&S (10) 

Activity 4 

Maintenance and operation of 

26, 27, 28 37 

% completion in line with 

% 

RIO 135 284 


100% 

Q2 

25% 

100% Completion in 

Water and Sanitation 

Opex17/18 IDP 

WWTWs (Percy Stewart) 

planned projects 


Q3 

25% 

line with plan 











Q4 

25% 












Q1 

25% 

100% Electrical, 
mechanical and Civil 


Project Manager: 

IS_W&S (11) 
Opex17/18 IDP 


Maintenance and operation of 
WWTWs (Magaliesburg) 


% completion in line with 
planned projects 





Q2 

25% 

Q1- Q4 Project 

Water and Sanitation 

Activity 5 

30 

% 

R844 304 

- 

100% 

Q3 

25% 

refurbishment as per 
the plan 

progress and 








Q4 

25% 

milestone reports 











Q1 

25% 

100% 


Project Manager: 










Q2 

25% 

100% 

Q1- Q4 Project 
progress and 
milestone reports 

Water and Sanitation 

IS_W&S (12) 

Activity 6 

Maintenance and operation of 

1-16, 36, 

% completion in line with 

% 

R3 225 566 


100% project 

Q3 

25% 

100% 


Opex17/18 IDP 

WWTWs (Flip Human) 

planned projects 


completion 

Q4 

25% 

100% 






% Compliance of potable water 
with national water quality 
standards 





Q1 

25% 


Q1-Q4 : Quality 
analysis certificate 
and progress report 

Project Manager: 

IS_W&S (13) 

Activity 7 

Water Quality Compliance 

All Wards 

% 


100% 

97% 

Q2 

25% 

97% compliance with 
National Water Quality 

Water and Sanitation 

Opex17/18 IDP 


Q3 

25% 

Standards 







R389 554 802 



Q4 

25% 


IS_W&S_MRC- 
Opex 17/18 
IDP 




% Municipal Running Costs 
spent versus financial resources 
available 




Q1 

25% 

100% 


Project Manager: 

Activity 8 

Municipal Running Cost_W&S 

All Wards 

% 



100% 

Q2 

25% 

100% 

Q1-Q4: In-year 

Water and Sanitation 



Q3 

25% 

100% 

monitoring report 









Q4 

25% 

100% 



|Section: Electrical Services 

SDBIP 

REF.NO 

PLANNING LEVEL 

PROJECT 

WARDS TO 
BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJE 
CT MILESTONE 

TYPE OF EVIDENCE 
PER QUARTER 

RESPONSIBLE 

PERSON 

1 Manager Output 

Ensure the availability of a 


Number of reports on effective 





Q1 

25% 

1 

Q1-Q4: Quarterly 

Manager: Electrical 



functional Existing and New 


management and maintanance 





Q2 

25% 

1 

Report 

Services 



Electricity Infrastructure 

All Wards 

of electricity infrastructure 

No. 

- 

- 

4 

Q3 

25% 

1 












Q4 

25% 

1 



IS_ELC_MRC- 
Opex 17/18 
IDP 




% Municipal Running Costs 
spent versus financial resources 
available 





Q1 

25% 

100% 



Activity 1 

Municipal Running Cost_ELC 

All Wards 

% 

R817 741 863 


100% 

Q2 

25% 

100% 

Q1-Q4: In-year 

Project Manager: 


Q3 

25% 

100% 

monitoring report 

Electrical Services 








Q4 

25% 

100% 






2017/18 OPERATIONAL SERVICE DELIVERY AND BUDGET 
INPLEMENTATION PLAN 


DIVISION: FACILITIES MANAGEMENT 

|Section: Fleet maintenance 








SDBIP 

REF.NO 

PLANNING LEVEL 

PROJECT 

WARDS TO 
BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJE 
CT MILESTONE 

TYPE OF EVIDENCE 
PER QUARTER 

RESPONSIBLE 

PERSON 

1 Manager Output 

Ensure the sustainability of 


Number of reports on effective 





Q1 

25% 

1 

Q1-Q4: Quarterly 

Manager: Facilities 



Facilities through Efficient 


management and maintanance 
of facilities 





Q2 

25% 

1 

Report 

Management 



Facilities Management 

All Wards 

No. 

- 

- 

4 

Q3 

25% 

1 












Q4 

25% 

1 












Q1 

25% 

1 

Q1 - Q4 Lease 
management report 
including invoice and 
proof of payment 






Number of reports on 
management of leased vehicles 





Q2 

25% 

1 

Project Manager: 
Fleet maintenance 


Activity 1 






4 

Q3 

25% 

1 

IS_FM (17) 
Opex17/18 IDP 








Q4 

25% 

1 


Fleet Maintenance 

All Wards 


No. 

R1 589 355 



Q1 

25% 

1 






Number of reports on 
management of municipality 
owned fleet 





Q2 

25% 

1 

Q1- Q4 Municpal 



Activity 2 







Q3 

25% 

1 

owned vehicles 

Project Manager: 







4 

Q4 

25% 

1 

management report 
including invoice and 
proof of payment 

Fleet maintenance 

IS_FM_MRC- 
Opex 17/18 
IDP 




% Municipal Running Costs 
spent versus financial resources 
available 





Q1 

25% 

100% 



Activity 3 

Municipal Running Cost_FM 

All Wards 

% 

R24 631 016 


100% 

Q2 

25% 

100% 

Q1-Q4: In-year 

Project Manager: 


Q3 

25% 

100% 

monitoring report 

Fleet maintenance 








Q4 

25% 

100% 



| Division: Roads and Stormwater 

SDBIP 

REF.NO 

PLANNING LEVEL 

PROJECT 

WARDS TO 
BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJE 
CT MILESTONE 

TYPE OF EVIDENCE 
PER QUARTER 

RESPONSIBLE 

PERSON 

1 Manager Output 

Ensure the availability of a 


Number of reports on 





Q1 

25% 

1 

Q1-Q4: Quarterly 

Manager: Roads and 



functional Roads and 

Stormwater Infrastructure 
Compliant to Relevant 

Standards 


implementation of activities 





Q2 

25% 

1 

Report 

Stormwater 



All Wards 

aimed at ensuring functionality of 
Roads and Stormwater 
Infrastructure 

No. 




Q3 

25% 

1 







4 

Q4 

25% 

1 



IS_R&S_MRC- 
Opex 17/18 
IDP 




% Municipal Running Costs 
spent versus financial resources 
available 





Q1 

25% 

100% 


Manager: Roads and 

Activity 1 

Municipal Running Cost_R&S 

All Wards 

% 

R97 152 992 


100% 

Q2 

25% 

100% 

Q1-Q4: In-year 

Stormwater 


Q3 

25% 

100% 

monitoring report 









Q4 

25% 

100% 



Signed by Executive Mayor: Clr P N Lipudi 

Executive Mayor's Signature 

Date: 




2017/18 OPERATIONAL SERVICE DELIVERY AND BUDGET 
INPLEMENTATION PLAN 


National Outcome 

Outcome 9: Responsive, accountable, effective and efficient local government system 

NDP Chapter 

Building a professional capable citizen focused public service NDP Chapter 13 

Strategic Goal 

Strategic Goal 1 Sustainable services to the community 

KPA 

Basic Service Delivery and Infrastructure within Infrastructure Services 

DEPARTMENT: INFRASTRUCTURE SERVICES 



Division: Water and sanitation 








SDBIP REF.NO 

PLANNING 

LEVEL 

PROJECT 

WARDS TO 

BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJ 

ECT MILESTONE 

TYPE OF EVIDENCE 
PER QUARTER 

RESPONSIBLE 

PERSON 



Capitalised 
Operational 
Items (for waste 
water treatment 
plant) 







Q1 

25% 


Q1: Project Plan and 
Project Progress 

Report 

Q2-Q4: Project 

Progress Report 

Project Manager: 

Water and Sanitation 

IS W&S (24) 

Activity 7 

All Wards 

% maintenance as per 
the repairs and 
maintenance plan 

% 

R 1 878 000 


Replacement 

of 

Q2 

25% 

100% of milestone 
complete in line with 
the plan 

Capex17/18 IDP 

- 

disrepairable 

Q3 

25% 








spares 

Q4 

25% 


Division: Electricity Distribution 






SDBIP REF.NO 

PLANNING 

LEVEL 

PROJECT 

WARDS TO 

BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJ 

ECT MILESTONE 

TYPE OF EVIDENCE 
PER QUARTER 

RESPONSIBLE 

PERSON 










Q1 

25% 













Q2 

25% 


Q1: Project Plan and 


IS AD(25) 

Output 22 

Metering 

All Wards 

% implementation of 

% 

R5 500 000 



Q3 

25% 

100% of milestone 

Project Progress 


Capex17/18 IDP 

Support System 

meter data management 
system 


activities 

planned 

Q4 

25% 

complete in line with 
the plan 

Report 

Q2-Q4: Project 

Progress Report 

Electricity Distribution 

Signed by Executive Mayor: Clr P N Lipudi 

Executive Mayor's Signature 

Date: 












































SOCIAL SERVICES 





2017/18 OPERATIONAL SERVICE DELIVERY AND BUDGET 
INPLEMENTATION PLAN 


National Outcome 

Outcome 9: Responsive, accountable, effective and efficient local government system 

NDP Chapter 

Building a professional, capable, citizen-focused public service (NDP Chapter 13) 

Strategic Goal 

Strategic Goal 1: Sustainable services to the community 

KPA 

Basic Service Delivery and Infrastructure within Social Services 

DEPARTMENT: SOCIAL SERVICES 

SDBIP REF.NO 

PLANNING LEVEL 

STRATEGIC PRIORITY 

WARDS TO 
BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PR 

OJECT 

MILESTONE 

TYPE OF EVIDENCE 
PER QUARTER 

RESPONSIBLE 

PERSON 

I Executive Manager: Outcome 

Build viable and 
sustainable 
communities/ Provide 


No of Reports on all identified 
direct (Managers') activities 




1 

Q1 

25% 

1 

Q1-Q4: Status Reports 
on Direct Outputs 

Executive Manager: 
Social Services 







1 

Q2 

25% 

1 



care and support for the 
vulnerable in 
communities 

All wards 


No. 

- 

- 

1 

Q3 

25% 

1 










1 

Q4 

25% 

1 












Q1 

25% 

1 






All Wards 

Number of reports on 
Implementation of Council 
Resolutions 

Number 



4 

Q2 

25% 

1 

Q1-Q4 Reports on 
Implementation of 
Council resolutions 








Q3 

25% 

1 











Q4 

25% 

1 












Q1 

25% 

1 






All Wards 

Number of reports on 
Implementation of EXCO 

Number 



4 

Q2 

25% 

1 

Q1-Q4 Reports on 
Implementation of 




Governance 


Resolution 





Q3 

25% 

1 

EXCO resolutions 

Executive Manager: 
Social Services 










Q4 

25% 

1 






Number of reports on 





Q1 

25% 

1 

Q1-Q4 Quarterly 





All Wards 

Compliance with all AG 
Findings & 

Number 

_ 

_ 

4 

Q2 

25% 

1 

Reports on adherence 
to AG Findings & 






Recommendations 





Q3 

25% 

1 

Recommendations 











Q4 

25% 

1 












Q1 

25% 

1 

Q1-Q4: Social 





All wards 

Number of job creation report 
submitted to Economic 

Number 


4 

4 

Q2 

25% 

1 

Services Report, 
Photos, SLA's 






Services 





Q3 

25% 

1 












Q4 

25% 

1 











100% of 
projects 

implemented as 

Q1 

25% 

100% 


Executive Manager: 

SS_AD_MRC- Opex 17/18 
IDP 

Activity 1 

Municipal Running 
Cost_SS_AD 

All Wards 

% Municipal Running Costs 


R6 272 104 


Q2 

25% 

100% 

Q1-Q4: In-year 
monitoring report 

Social Services 

spent versus financial 
resources available 

% 

- 

Q3 

25% 

100% 









per plan. 

Q4 

25% 

100% 



'Notes 

1. All National Key Perfromance Indicators ( NKIs) are represented as reposibilities of the Executive Managers to ensure compliance with the local government legislation 

2. Executive Management outcomes include implementation of all Manager's outputs 

3. All activities of the Division are inluded in the Managers outputs 




2017/18 OPERATIONAL SERVICE DELIVERY AND BUDGET 
INPLEMENTATION PLAN 


SDBIP REF.NO 

PLANNING LEVEL 

PROJECT 

WARDS TO 
BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PR 

OJECT 

MILESTONE 

TYPE OF EVIDENCE 
PER QUARTER 

RESPONSIBLE 

PERSON 

Programs classified as municipal running costs 

Division : Public Safety 

| Manager Output 

Ensure the provision of 


Number of reports on provision 





Q1 

25% 

1 

Q1-Q4: Quarterly 

Manager: Public Safety 



Comprehensive Public 


of Comprehensive Public Safety 





Q2 

25% 

1 

Report 




Safety Services 


Services 

No. 

_ 

_ 

4 

Q3 

25% 

1 












Q4 

25% 

1 











100% of 
projects 

implemented as 

Q1 

25% 

100% 



SS_PS_MRC- Opex 17/18 
IDP 

Activity 1 

Municipal Running 
Cost_SS_PS 

All Wards 

% Municipal Running Costs 


R145 284 465 


Q2 

25% 

100% 

Q1-Q4: In-year 
monitoring report 

Manager: Public Safety 

spent versus financial 
resources available 

% 

- 

Q3 

25% 

100% 








per plan. 

Q4 

25% 

100% 



| Division: Sport Arts Culture & Recreation_SAR j 

1 Manager Output 

Ensure the provision of 
Functional and Accessible 


Number of reports on provision 
of functional and Accessible 





Q1 

25% 

1 

Q1-Q4: Quarterly 
Report 

Manager: Sport Arts 
Culture & Recreation 



Sports, Arts, Culture and 
Recreation Facilities 


Sports, Arts, Culture and 
Recreation Facilities 

No. 




Q2 

25% 

1 







Q3 

25% 

1 












Q4 

25% 

1 












Q1 

25% 





Activity 1 


All wards 

% of persons benefiting from 



100% 

100% 

Q2 

25% 

100% 

Q1-Q4: In-year 

Spcialist 



library services 



Q3 

25% 

monitoring report 



Sport Arts Culture & 







Q4 

25% 






Recreation_SAR 







Q1 

25% 





Activity2 


All wards 

% of persons benefiting from 


R57 748 187 

100% 

100% 

Q2 

25% 

100% 

Q1-Q4: In-year 

Specialist 



sport facility usage 



Q3 

25% 

monitoring report 










Q4 

25% 












100% of 
projects 

implemented as 

Q1 

25% 

100% 



SS_SAR_MRC- Opex 17/18 
IDP 

Activity 3 

Municipal Running 
Cost_SS_SAR 

All Wards 

% Municipal Running Costs 




Q2 

25% 

100% 

Q1-Q4: In-year 
monitoring report 

Manager: SAR 

spent versus financial 
resources available 

% 


- 

Q3 

25% 

100% 








per plan. 

Q4 

25% 

100% 



| Division : Social Upliftment j 

1 Manager Output 

Facilitate and monitor the 
implementation of various 
Social Upliftment projects 


No. of reports on facilitation 
and monitoring the 
implementation of various 

Social Upliftment projects 





Q1 

25% 

1 

Q1-Q4: Quarterly 
Report 

Manager: Social 
Upliftment 




No. 




Q2 

25% 

1 








Q3 

25% 

1 












Q4 

25% 

1 











100% of 
projects 
implemented as 

Q1 

25% 

100% 



SS_SU_MRC- Opex 17/18 
IDP 

Activity 1 

Municipal Running 
Cost_SS_SU 

All Wards 

% Municipal Running Costs 
spent versus financial 
resources available 


R22 505 734 


Q2 

25% 

100% 

Q1-Q4: In-year 
monitoring report 

Manager: Social 
Upliftment 

% 

- 

Q3 

25% 

100% 








per plan. 

Q4 

25% 

100% 



SDBIP REF.NO 

PLANNING LEVEL 

PROJECT 

WARDS TO 
BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PR 

OJECT 

MILESTONE 

TYPE OF EVIDENCE 
PER QUARTER 

RESPONSIBLE 

PERSON 




2017/18 OPERATIONAL SERVICE DELIVERY AND BUDGET 
INPLEMENTATION PLAN 


| Division : Testing and Licensing | 

Manager Output 

Ensure the provision of 


Number of reports on the 





Q1 

25% 

1 

Q1-Q4: Quarterly 

Manager: Testing and 


Comprehensive 


implementation of 
Comprehensive Testing and 
Licensing Services 





Q2 

25% 

1 

Report 

Licensing 


Tresting and Licensing 
Services 


No. 



4 

Q3 

25% 

1 









Q4 

25% 

1 







% of roadworthiness 
applications registered on the 
enatis system 





Q1 

25% 





Activity 1 


All Wards 



100% 

100% 

Q2 

25% 

100% 

Q1-Q4 Enatis Report 

Specialist 



° 


1 774 

Q3 

25% 









Q4 

25% 








% of learners licence 
applications registered on the 
enatis system 





Q1 

25% 





Activity 2 


All Wards 



100% 

100% 

Q2 

25% 

100% 

Q1-Q4 Enatis Report 

Specialist 



° 


9 230 

Q3 

25% 









Q4 

25% 








% of driving licence 
applicationsregistered on the 
enatis system 





Q1 

25% 





Activity 3 


All Wards 



100% 

100% 

Q2 

25% 

100% 

Q1-Q4 Enatis Report 

Specialist 



° 


36 730 

Q3 

25% 









Q4 

25% 








% renewal of motor vehicle 
licences registered on the 
enatis system 





Q1 

25% 





Activity 4 


All Wards 



100% 

100% 

Q2 

25% 

100% 

Q1-Q4 Enatis Report 

Specialist 



° 


96 707 

Q3 

25% 



Motor Vehicle Licence 
and registration 






Q4 

25% 




SS_T&L_MRC-Opex 17/18 
IDP 



% motor vehicle penalties 
registered on the enatis 
system 


R20 500 555 



Q2 

25% 




Activity 5 

All Wards 

% 


100% 

100% 

Q3 

25% 

100% 

Q1-Q4 Enatis Report 

Specialist 





24 843 

Q4 

25% 





% of permit applications 
registered on the enatis 
system 





Q1 

25% 





Activity 6 


All Wards 

% 


100% 

571 

100% 

Q2 

25% 

100% 

Q1-Q4 Enatis Report 

Specialist 









Q3 

25% 













Q1 

25% 





Activity 7 


All wards 

% of new motor vehicle 




100% 

Q2 

25% 

100% 

Q1-Q4 Enatis Report 

Specialist 



licencing and registration 

% 


- 

Q3 

25% 










Q4 

25% 












100% of 
projects 
implemented as 

Q1 

25% 

100% 


Executive Manager: 


Activity 8 


All Wards 

% Municipal Running Costs 
spent versus financial 
resources available 




Q2 

25% 

100% 

Q1-Q4: In-year 
monitoring report 

Social Services 



% 


- 

Q3 

25% 

100% 









per plan. 

Q4 

25% 

100% 



Signed by Executive Mayor: Clr P N Lipudi 

Executive Mayor's Signature 

Date: 





Monthly Projections of Revenue and 
Expenditure for Each Vote 



GT481 Mogale City - Supporting Table SA30 Budgeted monthly cash flow 


MONTHLY CASH FLOWS 

Budget Year 2017/18 

Medium Term Revenue and Expenditure Framework 

R thousand 

July 

August 

Sept. 

October 

November 

December 

January 

February 

March 

April 

May 

June 

Budget Year 2017/18 

Budget Year +1 2018/19 

Budget Year+2 2019/20 

Cash Receipts Bv Source 













1 



Property rates 

47197 

51 236 

45 902 

45 840 

35 038 

44 693 

38 395 

36 714 

47 583 

44 603 

55 909 

44 757 

537 868 

568 527 

600 365 

Service charges - electricity revenue 

62 829 

83 947 

77 361 

77 733 

72 519 

66 823 

67 811 

61 937 

65 227 

72 934 

85195 

84 271 

878 587 

881 311 

884 043 

Service charges - water revenue 

17 835 

19 681 

19 062 

18 668 

25 931 

16016 

18 761 

16 760 

19 837 

19 809 

22 627 

37071 

252 058 

277 768 

306 101 

Service charges - sanitation revenue 

10 346 

11 330 

11170 

11 189 

11 599 

10423 

12 575 

9490 

10 851 

9 933 

13 253 

14 598 

136 758 

144 553 

152 648 

Service charges - refuse revenue 

5 899 

6 963 

6 228 

6193 

6 059 

5613 

6155 

5 397 

6 386 

6 073 

6 373 

9168 

76 509 

80 870 

85 398 

Service charges - other 

1 932 

3 574 

3 047 

2 975 

2441 

2 885 

3 319 

2 614 

3 304 

2 984 

2 262 

3 554 

34 891 

36 880 

38 946 

Rental of facilities and equipment 

296 

351 

229 

284 

303 

285 

268 

275 

233 

209 

283 

481 

3 497 

3 697 

3 907 

Interest earned - external investments 

- 

- 

- 

- 

- 

- 

- 

- 

182 

162 

183 

5430 

5 957 

6 296 

6 649 

Interest earned - outstanding debtors 

2 013 

2448 

2471 

2415 

3 090 

1 768 

2 607 

2 753 

3773 

3 770 

3 775 

3 552 

34 436 

36 399 

38 437 

Dividends received 












- 




Fines, penalties and forfeits 

845 

3 849 

2 019 

1 994 

1387 

106 

132 

- 

878 

379 

327 

23 613 

35 529 

27 512 

29 053 

Licences and permits 

2 

2 

2 

1 

1 

2 

0 

4 

3 

0 

3 

2 

23 

25 

26 

Agency services 

1999 

2 212 

2213 

2 298 

2 048 

2117 

1624 

2158 

2 077 

2163 

2157 

2 975 

26041 

27 525 

29 066 

Transfer receipts - operational 

136 886 

- 

- 

- 

102606 

- 

- 

- 

93 213 



12 629 

345 334 

387 809 

429 279 

Other revenue 

38 959 

21 769 

21449 

13 393 

21995 

32 230 

9 373 

25 330 

8 546 

6 546 

6 546 

26 547 

232 680 

224 803 

237 392 

Cash Receipts by Source 

327 039 

207 360 

191153 

182 983 

285016 

182 961 

161 023 

163 434 

262 094 

169 564 

198 893 

268 647 

2 600168 

2 703 974 

2 841 310 

Other Cash Flows by Source 
















Transfer receipts - capital 

49 639 

^B 

^B 

^B 

69 885 


^B 

^B 

74077 



- 

193 600 

222119 

232 780 

Transfers and subsidies - capital (monetary allocations) (National / Provincial 
Departmental Agencies, Households, Non-profit Institutions, Private Enterprises, 
Public Corporatons, Higher Educational Institutions) & Transfers and subsidies - 
capital (in-kind - all) 
















Proceeds on disposal of PPE 












20 000 

20 000 



Short term loans 












- 




Borrowing long term/refinancing 












- 




Increase (decrease) in consumer deposits 












- 




Decrease (Increase) in non-current debtors 

Decrease (increase) other non-current receivables 

Decrease (increase) in non-current investments 












- 




Total Cash Receipts by Source 

376 677 

207 360 

191153 

182 983 

354901 

182 961 

161 023 

163 434 

336171 

169 564 

198 893 

288 647 

2 813 768 

2 926 093 

3 074 090 

Cash Payments by Type 
















Employee related costs 

48474 

56 301 

52 567 

53110 

56 749 

54242 

52 273 

62 255 

76452 

54 884 

57 705 

85 652 

710 663 

750 825 

798 878 

Remuneration of councillors 

2142 

22 

3 978 

2 602 

2434 

2435 

2 432 

2432 

5126 

1 394 

1747 

10 319 

37 062 

39 434 

41958 

Finance charges 

3193 

3169 

2 675 

9 835 

2 996 

2 627 

3 489 

2 994 

2 578 

9 702 

2 944 

2 264 

48 467 

34 429 

28153 

Bulk purchases - Electricity 

76159 

58 599 

61726 

48 000 

38 584 

92 491 

50 364 

30 331 

55471 

22 446 

77 978 

86 322 

698471 

724 442 

767 908 

Bulk purchases - Water & Sewer 

22175 

18 901 

20308 

23108 

24116 

24 852 

19 972 

11 787 

17 694 

20 008 

20 706 

23 498 

247125 

261 952 

277 669 

Other materials 

820 

387 

205 

505 

429 

319 

474 

1 550 

3 025 

2 349 

2 349 

75 645 

88 056 

93 047 

98 530 

Contracted services 

10 369 

26152 

23 692 

23401 

19 699 

12483 

21902 

18 946 

8 872 

8 996 

8 872 

10 650 

194 034 

204 043 

214631 

Transfers and grants - other municipalities 


- 






- 

- 

- 

- 

- 

- 

- 

- 

Transfers and grants - other 

5 560 

5 073 

5 094 

5158 

5 014 

5 085 

2109 

3208 

5199 

3 913 

3 881 

6 779 

56 072 

54174 

57 353 

Other expenditure 

17 562 

6 731 

8 961 

2 557 

5 992 

11 926 

7 729 

674 

5 951 

5 951 

9 880 

52 878 

136 794 

136 208 

136 668 

Cash Payments by Type 

186 455 

175 335 

179 206 

168 277 

156013 

206 459 

160 744 

134177 

180 368 

129 644 

186 062 

354 007 

2 216 745 

2 298 554 

2 421 750 

Other Cash Flows/Payments by Type 
















Capital assets 

50 799 

39 611 

21531 

15 250 

9 930 

27 315 

8 990 

9 904 

19 720 

13297 

10 229 

67 302 

293 878 

284119 

302 780 

Repayment of borrowing 

2 870 

2 883 

2145 

3 709 

2 970 

2162 

3 726 

3102 

2179 

75274 

3 007 

2196 

106 223 

28 949 

27 084 

Other Cash Flows/Payments 

5 425 

2456 

10446 

6 861 

5489 

8631 

5 800 

3 074 

6148 

7481 

7 239 

6 841 

75 892 

80 446 

85 272 

Total Cash Payments by Type 

245 549 

220 285 

213327 

194097 

174403 

244 567 

179 260 

150 256 

208 416 

225 696 

206 537 

430 346 

2 692 738 

2 692 068 

2 836 886 

NET INCREASE/(DECREASE) IN CASH HELD 

131128 

(12 925) 

(22 174) 

(11114) 

180 499 

(61 605) 

(18 237) 

13178 

127 755 

(56 132) 

(7 644) 

(141 699) 

121 030 

234 025 

237 204 

Cash/cash equivalents at the month/year begin: 

67 292 

198420 

185495 

163 321 

152208 

332 706 

271 101 

252 863 

266 041 

393 796 

337 664 

330 021 

67 292 

188 322 

422 347 

Cash/cash equivalents at the month/year end: 

198420 

185 495 

163 321 

152 208 

332706 

271 101 

252 863 

266 041 

393 796 

337 664 

330 021 

188 322 

188 322 

422 347 

659 551 


References 


1. Note that this section of Table SA 30 is deliberately not linked to Table A4 because timing differences between the invoicing of clients and receiving the cash means that the cashflow will differ from budgeted revenue, and similarly for budgeted expenditure. However for the MTREF it is now directly linked to AT. 


168277 156 013 206 459 160 744 134177 180 368 129 644 186 062 354 007 2 216 745 2 298 554 2 421 750 

(11 114) 180 499 _ (61 605) (18 237) _ 13178 _ 127 755 _ (56 132) _ (7 644) _ (141 699) _ 121 030 _ 234 025 _ 237204 
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2017/18 Detailed Operational Budget 


APPROVED OPERATIONAL BUDGET PROJECT LIST FOR 2017/2018 FINANCIAL YEAR 


Project_Ref 

Project_Name 

POLITICAL OFFICE 

PO_MY (1) Opex 17/18 IDP 

PO_MY (2) Opex 17/18 IDP 

PO_MY (3) Opex 17/18 IDP 

PO_MY (4) Opex 17/18 IDP 

PO_MY_MRC-Opex 17/18 IDP 

PO_SP (5) Opex 17/18 IDP 

PO_SP (6) Opex 17/18 IDP 

PO_SP (7) Opex 17/18 IDP 

PO_SP (8) Opex 17/18 IDP 

PO_SP_MRC-Opex 17/18 IDP 

PO-Grants: Discretionary 

PO-Mayor's Bursary 

PO-Mayor's Social Responsibility 

PO-Implementation of Mayoral Programs 

PO-Municipal Running Cost_MY 

PO-Ward Committees Reporting 

PO-State of the City Address 

PO-Public Participation 

PO-Grants: Councillors 

PO-Municipal Running Cost_SP 

MUNICIPAL MANAGER'S OFFICE 

MM_AD (1) Opex 17/18 IDP 

MM_AD_MRC Opex 17/18 IDP 

MM-Strategic Planning Session 

MM-Municipal Running Cost_MM_AD 

INTERNAL AUDITING 

IA_AD_MRC-Opex 17/18 IDP 

IA_1A (1) Opex 17/18 IDP 

IA_1A (2) Opex 17/18 IDP 

lA-Municipal Running Cost_IA_AD 
lA-Audit Committee Meetings 
lA-Forensic Audit 

CHIEF OPERATIONS OFFICE 

COO_AD_MRC-Opex 17/18 IDP 
COO_IDP(3)Opex 17/18 IDP 

COO-Municipal Running Cost_COO_AD 

COO-IDP Planning and Revision 

COO_IGR(4)Opex 17/18 IDP 

COO-Implementation of Intergovernmental Relations Programme 

COO_M&E(2)Opex 17/18 IDP 

COO_PMU (1) Opex 17/18 IDP 

COO_PMU_MRC-Opex 17/18 IDP 

COO-Monitoring and Evaluation 

COO-Implementation of MIG Business Plan 

COO-Municipal Running Cost_PMU 

CORPORATE SUPPORT SERVICES 

CSS_AD_MRC-Opex 17/18 IDP 

CSS_CA_MRC-Opex 17/18 IDP 

CSS_ERM (2) Opex 17/18 IDP 

CSS_EWS (4) Opex 17/18 IDP 

CSS_HCM_MRC-Opex 17/18 IDP 
CSS_KIM_MRC-Opex 17/18 IDP 

CSS_L&D (5) Opex 17/18 IDP 

CSS_LA (1) Opex 17/18 IDP 

CSS_LA_MRC-Opex 17/18 IDP 
CSS_MC&CRM (6) Opex 17/18 IDP 
CSS_MC&CRM_MRC-Opex 17/18 IDP 
CSS_OHS (3) Opex 17/18 IDP 

CSS-Municipal Running Cost_CSS_AD 

CSS-Municipal Running Cost_CA 

CSS-Employee Relations Management 

CSS-Employee Wellness Services 

CSS-Municipal Running Cost_HCM 

CSS-Municipal Running Cost_KIM 

CSS-Training and Skills Development 

CSS-Litigation Management 

CSS-Municipal Running Cost_LA 

CSS-Communication Publication 

CSS-Municipal Running Cost_MC&CRM 

CSS-Operational Health and Safety (Legal Compliance) 


Schedule 4 


2017/18 

2018/19 

2019/20 

Approved 

Approved 

Approved 

Budget 

Budget 

Budget 


530 513 

562 344 

596 084 

414 823 

438 467 

463 022 

101 001 

106 758 

112 736 

1 000 000 

1 057 000 

1 116 192 

16 134 620 

17 084 856 

18 160 070 

804 850 

850 727 

898 367 

1 000 000 

1 057 000 

1 116 192 

921 987 

974 541 

1 029 115 

541 780 

574 287 

608 744 

48 687 707 

51 763 444 

55 064 717 

70 137 281 

74 469 423 

79 165 239 




200 000 

211 400 

223 238 

22 088 577 

8 770 240 

8 585 117 

22 288 577 

8 981 640 

8 808 356 




10 033 394 

10 668 293 

11 347 831 

241 499 

255 264 

269 559 

840 361 

888 262 

938 005 

11 115 254 

11811819 

12 555 395 




8 386 612 

8 968 621 

9 520 714 

53 394 

55 757 

58 761 

5 981 960 

6 322 932 

6 677 016 

3 393 940 

3 608 850 

3 838 882 

597 206 

582 343 

638 348 

2 069 716 

2 163 268 

2 294 595 

20 482 828 

21 701 770 

23 028 315 




5 160 552 

5 456 053 

5 792 498 

32 373 352 

34 146 656 

36 229 484 

52 029 

54 994 

58 074 

26 600 

28 116 

29 691 

31991513 

41 875 091 

30 492 728 

44 571 414 

38 589 441 

47 586 135 

1 105 006 

1 167 991 

1 233 399 

7 647 900 

8 083 830 

8 536 525 

22 689 139 

27 629 772 

29 283 460 

256 660 

271 290 

286 482 

12 350 875 

13 109 594 

13 936 762 

2 233 259 

2 360 555 

2 492 746 

160 458 297 

172 773 384 

175 957 983 









ECONOMIC SERVICES 

ES_LRM&P_MRC- Opex 17/18 IDP 

ES_AD (1) Opex 17/18 IDP 
ES_AD_MRC-Opex 17/18 IDP 
ES_AD_MRC-Opex 17/18 IDP 
ES_BDM_MRC-Opex 17/18 IDP 

ES_DP (4) Opex 17/18 IDP 

ES_DP (5) Opexl7/18 IDP 

ES_DP (6) Opexl7/18 IDP 

ES_DP (7) Opexl7/18 IDP 
ES_DP_MRC-Opex 17/18 IDP 

ES_ED (2) Opex 17/18 IDP 
ES_ED_MRC-Opex 17/18 IDP 

ES_LRM&P (8) Opex 17/18 IDP 
ES_LRM&P_MRC-Opex 17/18 IDP 

ES_TD (13) Opex 17/18 IDP 
ES_TD_MRC-Opex 17/18 IDP 

ES-Municipal Running Cost_LRM&P 

ES-Job Creation lnitiative_ES 

ES-Mogale Smart City Broadband 

ES-Municipal Running Cost_ES_AD 

ES-Municipal Running Cost_BDM 

ES-Development of Land Use Management Scheme 
ES-Review of MCLM SDF 2011 (SPLUMA 2013) 
ES-Azaadville Ext 3 (Township Proclamaition) 
ES-Review of Muldersdrift Precint Plan 

ES-Municipal Running Cost_DP 

ES-Farmer's Support (Emerging Farmers) 
ES-Municipal Running Cost_ED 

ES-Land Regularisation 

ES-Municipal Running Cost_LRM&P 

ES-Motor Sport Prescint 

ES-Municipal Running Cost_TD 

MUNICIPAL FINANCE MANAGEMENT 

FIN_AD_MRC-Opex 17/18 IDP 

FIN_BT (4) Opex 17/18 IDP 

FIN_BT (5) Opex 17/18 IDP 

FIN_BT (6) Opex 17/18 IDP 
FIN_BT_MRC-Opex 17/18 IDP 

FIN_CRD (3) Opex 17/18 IDP 
FIN_CRD_MRC-Opex 17/18 IDP 

FIN_EXP (1) Opex 17/18 IDP 

FIN_EXP (2) Opex 17/18 IDP 
FIN_EXP_MRC-Opex 17/18 IDP 
FIN_REV_MRC-Opex 17/18 IDP 
FIN_SCM_MRC-Opex 17/18 IDP 

FIN_VAL (7) Opex 17/18 IDP 
FIN_VAL_MRC-Opex 17/18 IDP 

FIN-Municipal Running Cost_FIN_AD 

FIN-AFS Technical Review 

FIN-mSCOA Implemetation 

FIN-Asset Management 

FIN-Municipal Running Cost_BT 

FIN-Debt Collection 

FIN-Municipal Running Cost_CRD 

FIN-Renovation of expenditure and budget Offices 
FIN-Management of the FMG grant 

FIN-Municipal Running Cost_EXP 

FIN-Municipal Running Cost_REV 

FIN-Municipal Running Cost_SCM 
FIN-Implementation of the Property Rates Act 
FIN-Municipal Running Cost_VAL 

INTERGRATED ENVIRONMENTAL 

MANAGEMENT 

IEM_AD (1) Opex 17/18 IDP 
IEM_AD_MRC-Opex 17/18 IDP 
IEM_EM_MRC-Opex 17/18 IDP 

IEM_P&C (2) Opex 17/18 IDP 

IEM_P&C (3) Opex 17/18 IDP 
IEM_P&C_MRC-Opex 17/18 IDP 
IEM_W&AQIVI (4) Opex 17/18 IDP 
IEM_W&AQIVI (5)Opex 17/18 IDP 
IEM_W&AQIVI_MRC-Opex 17/18 IDP 

lEM-Job Creation InitiativeJEM 
lEM-Municipal Running Cost_IEM_AD 
lEM-Municipal Running Cost_EM 
lEM-Grass Cutting 
lEM-Grave Digging 
lEM-Municipal Running Cost_P&C 
lEM-Landfillsite Management 
lEM-Waste Collection 
lEM-Municipal Running Cost_W&AQM 


300 000 


4 917 000 


1 700 000 

1 

5 510 018 

5 

7 312 825 

7 

114 000 


655 000 


50 931 


0 


6 175 021 

6 

274 629 


6 178 078 

6 

1 500 000 

1 

16 558 353 

17 

724 270 


3 577 954 

3 

55 548 077 

53 



3 578 877 

3 

6 253 976 

6 

2 255 475 

1 

3 828 750 

4 

67 934 650 

54 

2 000 000 

2 

45 477 953 

48 

5 500 000 

5 

154 263 


75 743 569 

80 

66 667 341 

70 

15 394 994 

16 

2 743 085 

2 

4 754 087 

5 

302 287 021 

301 



2 486 873 

2 

4 468 757 

4 

6 344 485 

6 

4 077 005 

4 

550 667 


50 476 446 

52 

2 389 524 

2 

13 031 924 

13 

84 091 964 

70 

167 917 647 

157 


100 

334 858 

-00 

-00 

900 

1 897 526 

140 

6 218 352 

246 

8 272 651 

667 

228 800 

667 

228 800 

667 

228 800 

667 

228 800 

512 

6 982 217 

283 

306 539 

713 

6 987 178 

500 

1 674 288 

197 

18 705 056 

554 

808 424 

736 

4 050 116 

547 

57 152 406 



281 

4 020 917 

453 

6 980 638 

587 

952 588 

989 

4 273 620 

935 

49 328 770 

000 

2 232 384 

661 

51 303 368 

500 

6 139 056 

519 

173 330 

007 

85 134 661 

826 

75 073 930 

440 

17 387 643 

441 

3 061 810 

789 

5 373 053 

427 

311 435 767 



625 

2 775 828 

782 

5 057 231 

254 

7 162 407 

395 

4 550 721 

055 

614 650 

132 

54 699 363 

727 

2 667 168 

744 

14 546 130 

776 

73 109 903 

490 

165 183 400 


317 

796 

848 

776 

216 

216 

216 

216 

564 

290 

568 

585 

596 

765 

806 

782 

784 

610 

428 

046 

367 

114 

311 

813 

163 

248 

735 

350 

899 

051 

926 

628 

753 

735 

309 

582 

138 

525 

774 

402 

850 



SOCIAL SERVICES 


SS_AD_MRC-Opex 17/18 IDP 

SS-Municipal Running Cost_SS_AD 

SS_PS (5) Opex 17/18 IDP 

SS-Road Marking 

SS_PS_MRC-Opex 17/18 IDP 

SS-Municipal Running Cost_PS 

SS_SAR (6) Opex 17/18 IDP 

SS-Delivery of Library and information services 

SS_SAR (7) Opex 17/18 IDP 

SS-Heritage,Arts and Culture Development Promotion and Management 

SS_SAR_M RC-Opex 17/18 IDP 

SS-Municipal Running Cost_SAR 

SS_SU (2) Opex 17/18 IDP 

SS-Poverty Alleviation 

SS_SU (3) Opex 17/18 IDP 

SS-Indigent Burial and Pauper Burial 

SS_SU (4) Opex 17/18 IDP 

SS-Grant in Aid 

SS_SU_MRC-Opex 17/18 IDP 

SS-Municipal Running Cost_SU 

SS_T&L_M RC-Opex 17/18 IDP 

SS-Municipal Running Cost_T&L 



INFRASTRUCTURE SERVICES 


IS_AD_MRC-Opex 17/18 IDP 

IS-Municipal Running Cost_IS_AD 

IS_ELC(13) Opex 17/18 IDP 

IS-Maintenance of Electricity Network 33kv and 11/6.6 

IS_ELC(14) Opex 17/18 IDP 

IS-Maintenance of Traffic Lights 

IS_ELC(15) Opex 17/18 IDP 

IS-Maintenance of Street Lights 

IS_ELC_MRC-Opex 17/18 IDP 

IS-Municipal Running Cost_ELC 

IS_FM(16) Opex 17/18 IDP 

IS-Building Maintenance 

IS_FM(17) Opex 17/18 IDP 

IS-Fleet Maintenance 

IS_FM_MRC-Opex 17/18 IDP 

IS-Municipal Running Cost_FM 

IS_R&S(1) Opex 17/18 IDP 

IS-Road Infrastructure Maintenance 

!S_R&S_M RC-Opex 17/18 IDP 

IS-Municipal Running Cost_R&S 

IS_W&S(10) Opex 17/18 IDP 

IS-Maintenance of Waste Water Network -Percy Sterwart 

IS_W&S(11) Opex 17/18 IDP 

IS-Maintenance of Waste Water Network - Magaliesburg 

IS_W&S(12) Opex 17/18 IDP 

IS-Maintenance of Waste Water Network - Flip Human 

IS_W&S(2) Opex 17/18 IDP 

IS-Chemical Toilets Provision to informal and rural communities 

IS_W&S(3) Opex 17/18 IDP 

IS-Vacuum Service to informal and rural communities 

IS_W&S(5) Opex 17/18 IDP 

IS-Maintenance of Water Network 

IS_W&S(6) Opex 17/18 IDP 

IS-Distribution of Tankered Water 

IS_W&S(8) Opex 17/18 IDP 

IS-Audit and Compliance scope of work - Percy Stewart 

IS_W&S(9) Opex 17/18 IDP 

IS-Audit and Compliance scope of work -Flip Human 

!S_W&S_M RC-Opex 17/18 IDP 

IS-Municipal Running Cost_W&S 


Total 


6 272 104 

6 

229 948 


145 284 465 

153 

9 708 783 

9 

3 233 886 

3 

57 748 187 

57 

1 480 208 

1 

198 872 


1 599 000 

1 

22 505 734 

22 

20 500 555 

21 

268 761 742 

279 



6 974 018 

7 

6 439 994 

6 

1 159 532 

1 

11 372 475 

12 

817 741 863 

843 

10 288 716 

10 

1 589 355 

1 

24 631 016 

22 

10 137 123 

10 

97 152 992 

118 

10 135 284 

10 

844 304 


3 225 566 

3 

8 827 938 

9 

9 127 938 

9 

12 103 820 

12 

18 218 000 

19 

670 016 


698 782 

1 

389 554 802 

400 

1 440 893 534 

1503 

2 519 890 259 

2 585 


807 

7 094 225 

055 

256 667 

331 

163 010 118 

893 

10 761 703 

217 

3 609 637 

638 

60 711 232 

580 

1 652 196 

207 

221 979 

940 

1 796 636 

110 

23 310 148 

359 

23 181 596 

137 

295 606 138 



662 

7 882 962 

074 

7 188 270 

625 

1 294 260 

706 

12 693 865 

167 

892 995 575 

173 

11 484 182 

948 

1 774 025 

895 

22 841 545 

939 

11 314 975 

147 

120 079 551 

995 

11312 923 

430 

942 406 

423 

3 600 351 

130 

9 853 674 

230 

10 188 531 

737 

13 510 187 

426 

20 334 786 

207 

747 866 

752 

1 794 938 

140 

422 178 758 

808 

445 

1 584 013 631 

2 712 906 629 


669 

243 

700 

788 

418 

693 

564 

210 

694 

232 

795 

Oil 

411 

807 

225 

020 

622 

875 

679 

176 

714 

156 

712 

892 

409 

331 

648 

793 

256 

708 

699 

252 

394 

703 




2017/18 Detailed Capital Works Plan, 
Broken Down by Wards, 

Over Three Years 


CAPIATL BUDGET BREAKDOWN IN TERMS OF WARDS 




TOTAL 

TOTAL 

TOTAL 

CAPITAL BUDGET 

BENEFITING 

PROPOSED 

PROPOSED 

PROPOSED 

WARDS 

BUDGET 

BUDGET 

BUDGET 



2017/2018 

2018/2019 

2019/2020 

OFFICE OF THE CHIEF OPERATING OFFICER 


3 395 815 

3 638 700 

3 822 250 

PMU Office 


3 395 815 

3 638 700 

3 822 250 

Re - establishment Of PMU Office 

All Wards 

3 295 815 

3 638 700 

3 822 250 

Office Furniture 

All Wards 

100 000 



TOTAL CHIEF OPERATING OFFICE 


Miimn 

^■hiih 

Minim 

CORPORATE SUPPORT SERVICES 


3 500 000 

. 

. 

Marketing & Communication 


500 000 

- 

- 

2 Maquee Tents, 500 chairs and 2 tables 

All Wards 

500 000 



Design Software 

All Wards 

- 



Call Centre System & CRM System 


- 



Knowledge & Information Management 


3 000 000 

- 

- 

Refurbishment Of KIM 


- 



Computer Equipment 

All Wards 

1 000 000 

- 

- 

Earthing of ICT Equipment 

Purchase of desktops, printers and laptops 

All Wards 

■ 

" 

■ 

Earthing and Lightening Protection of ICT Equipment 

All Wards 

1 000 000 

- 

- 

Open DNS - Secure DNS for the MCLM network 

All Wards 

- 



Network Switches 

All Wards 

1 000 000 

- 

- 

Mechanical Ventilation 

GIS Specialised IT Equipment 

Office Furniture & Equipment 

All Wards 

- 



TOTAL CORPORATE SUPPORT SERVICES 


^MINIMI 

- 

- 

MUNICIPAL FINANCIAL MANAGEMENT 


2 000 000 

- 

- 

Expenditure Management 


2 000 000 

- 

- 

Renovation of Expenditure and Budget & Treasury 

All Wards 
All Wards 

2 000 000 



TOTAL MUNICIPAL FINANCIAL MANAGEMENT 


^mimhh 

- 

- 



1 1 



































ECONOMIC SERVICES 


76 269 000 


{Administration 

Office Furniture & Equipment 

Inner City Regeneration (New Taxi Rank and Drop Off Facility) 

Land Resources Mobilisation & Partnerships 

Acquisition of land 

Human Settlements & Rural Development 

Dr Sefularo & Dr Motlana Housing Development 
Chief Mogale Housing Development 
Site And Services 

Enterprise Development 

Development of Rietvallei Industrial Park 

Development of Munsieville Industrial Park 

Enterprise Hub 

Vlakdrift Agri Park (To assist emerging farmers with infrastructure) 


TOTAL ECONOMIC SERVICES 



20 000 000 

All Wards 

20 000 000 

All Wards 

20 000 000 

20 000 000 

23, 28, 33 & 32 

16 269 000 

15 269 000 

All Wards 

1 000 000 


20 000 000 

24, 25 & 27 

20 000 000 

- 



INTEGRATED ENVIRONMENTAL MANAGEMENT 


17 784 533 


Administration 

IEM Office Expansion 


Parks Management 

Kagiso Cemetery Ugrading Phase 2 

Coronation Parks Development 
Munsieville Park Development 
Computer Equipment 
Kagiso Regional Park Phase 3 


12 784 533 

17,18, 20, 21, 22, 

26, 29, 37 & 38 4 784 533 


West Haven Cemetery 


17,18, 20, 21, 22, 
26, 29, 37 & 38 


8 000 000 


Sterkfontein Munsieville Cemetery Road Network 
Air Conditioners 

Municipal Health 

Luipaardsvlei Landfill Site Phase 4 _ 

TOTAL INTEGRATED ENVIROMENTAL MANAGEMENT 


5 000 000 

17,18, 20, 21, 22, 

26, 29, 37 & 38 _ 5 000 000 

17 784 533 


75 439 678 

86 088 735 

40 000 000 

40 000 000 

40 000 000 

40 000 000 


25 000 000 

18 000 000 

35 000 000 

7 000 000 

35 000 000 

10 439 678 

11 088 735 

10 439 678 

11 088 735 

SSSSiSi i* 


15 003 922 

15 946 651 


10 002 615 

10 631 100 

5 001 307 

5 315 550 


5 001 307 

5 315 550 

5 001 307 

5 315 550 

wmmm 

imiwwil 

BlfHT-HI-H 
























SOCIAL SERVICES 


Administration 


Social Upliftment 

Ga Mogale ECDC 

Construction of Kagiso Elderly Service Centre 

Burgershoop MPCC rehabilitation and upgrading 
Kagiso Thusong Service Centre renovation 
Kagiso ECDC upgrade and extensions 
Sinqobile ECDC upgrade and extensions 

Recreation - Sports and Swimming Pools 

Rietvallei Ext 2 & 3 Sport Complex 
Azaadville Sports Complex 
Azaadville Swimming Pool 

Libraries 

Purchase of new books all libraries 
Purchase of books Azaadville 
Purchase of books Desmond Tutu 
Purchase of books Hekpoort 

Purchase of books Kagiso 

Purchase of books Kagiso x6 

Purchase of books Kagiso xl2 
Purchase of books Rietvallei 2 & 3 

Purchase of books -Krugersdorp Reference 

Purchase of books-Krugersdorp Lending 

Purchase of books-Krugersdorp Youth 

Purchase of books Lewisham 
Purchase of books Lusaka 
Purchase of books Magalies 
Purchase of books Muldersdrift 

Purchase of books Sakkie Nel 
Purchase of books Tarlton 
Purchase of books Munsieville ext 4 
Purchase of books Smokedown 
Purchase of books Kromdaai 

Purchase of books Amasondo 
Purchase of Books on CD 

Modular Library - Kroomdraai, Dr Sefularo and Dr Motlana 
Procurement of Library Vehicle 
Refurbishment of Libraries 
Upgrade Of ICT Infrastructure 


ITOTAL SOCIAL SERVICES 


21 174 308 


24 546 743 


31 722 903 



- 

- 

- 


10 760 081 

10 002 615 

16 610 983 

31 

- 

5 001 307 

5 315 550 

4 to 16 & 19 

- 

- 

5 979 882 

17,18, 20, 21, 22, 




26, 29, 37 & 38 

1 640 765 



4 to 16 & 19 

2 971 504 



4 to 16 & 19 

- 

- 

- 

4 to 16 & 19 

6 147 812 

5 001 307 

5 315 550 


4 714 227 

9 024 128 

9 211 921 

1-3, 34, 35 & 36 

1 000 000 

- 


1-3, 34, 35 & 36 

3 714 227 

6 313 700 

6 687 250 


- 

2 710 428 

2 524 671 


5 700 000 

5 520 000 

5 900 OOO 

3 

100 000 

111 831 

112 676 

24, 25 & 27 

100 000 

111 831 

112 676 

32 

80 000 

89 465 

90 141 

17,18, 20, 21, 22, 




26, 29, 37 & 38 

250 000 

279 577 

281 690 

17,18, 20, 21, 22, 




26, 29, 37 & 39 

300 000 

335 493 

338 028 

17,18, 20, 21, 22, 




26, 29, 37 & 40 

80 000 

89 465 

90 141 

1-3, 34, 35 & 36 

500 000 

559 155 

563 380 

17,18, 20, 21, 22, 




26, 29, 37 & 38 

300 000 

335 493 

338 028 

17,18, 20, 21, 22, 




26, 29, 37 & 39 

100 000 

111 831 

112 676 

17,18, 20, 21, 22, 




26, 29, 37 & 40 

80 000 

89 465 

90 141 

17,18, 20, 21, 22, 




26, 29, 37 & 40 

80 000 

89 465 

90 141 

1-3, 34, 35 & 36 

200 000 

223 662 

225 352 

31 

100 000 

111 831 

112 676 

23, 28 & 33 

80 000 

89 465 

90 141 

17,18, 20, 21, 22, 




26, 29, 37 & 39 

200 000 

223 662 

225 352 

30 

200 000 

223 662 

225 352 

24, 25 & 27 

180 000 

201 296 

202 817 

30 

180 000 

201 296 

202 817 

39 

180 000 

201 296 

202 817 

17,18, 20, 21, 22, 




26, 29, 37 & 40 

50 000 

55 915 

56 338 

All Wards 

210 000 

234 845 

236 620 

23, 28, 33, 32, 39 

1 350 000 

1 350 000 

1 700 000 

All Wards 

600 000 

- 


All Wards 

- 

- 


All Wards 

200 000 

200 000 

200 000 


21 174 308 


24 546 743 


31 722 903 










INFRASTRUCTURE SERVICES 
Administration 

Metering Support System 

Electricity Distribution 

Indigent Prepaid Electricity Meter Installation 
Factoria-Libertas Substations Upgrade and new transmission line - 
Firm Supply 
Electrification Backlog 

Spruit 1x20 MVA transformer+substation upgrade - firm supplies 
Intergration Of New Reservoir Substation Supply Into Munsieville 
Munsieville Smart Metering Conversion 
Electrification of Pongoville Informal Settlement 
Refurbishment of Electrical Network and Installation of prepaid 
meters at Kagiso Hostel 

Retro-fitting of Energy Saving Lights to selected Municipal Buildings 
Electrification Backlog 
Replacement of low voltage asstes 

Electricity Installation & Illumination 


New Streetlighting - K13 
High Mastlights in Rietfontein Village 
New Randfontein Road Streetlights 
Ga Mogale High Mastlights 

Roads and Stormwater 

Speed Calming Measures 

PR7 Muldersdrift Rural Areas Roads and Stormwater 
PR15 Western Rural Areas Roads and Stormwater 
PR6 Kagiso Ext 3 Roads and Stormwater 

Water 

Water Pipeline Replacement of water system 

Hartleys Extension of Bulk Water Pipeline & Installation of Communal 
water stand pipes 

Tswelopele Extension of Bulk Water Pipeline & Installation of 
Communal water stand pipes 

Manharand Extension of Bulk Water Pipeline & Installation of 
Communal water stand pipes 

Pongoville Extension of Bulk Water Pipeline & Installation of 
Communal water stand pipes 
Proteadaal Bulk Infrastructure 

Ptn 47 and 49 Kroomdraai Extension of Bulk Water Pipeline & 
Installation of Communal water stand pipes 
Water Demand Mangement 
Prepaid Water Meters 

Sanitation 

Enviro-loose toilets 

Kagiso Hostel Water and Sanitation 

Laboratory Specialised Equipments: Water & Sanitation Testing 
Magaliesburg Waste Water Treatment Plant 

Capitalized Operational for Waste Water Treatment Plant _ 

TOTAL INFRASTRUCTURE SERVICES 


(Grand total 


All Wards 


169 754 409 
7 000 000 

7 000 000 


165 489 957 


165 199 461 


. 

15 000 000 

7 000 000 

33 020 118 

All Wards 

3 000 000 

- 

6 000 000 

17,18, 20, 21, 22, 




26, 29, 37 & 40 

- 

- 

10 020 118 

All Wards 

- 

- 

10 000 000 

17,18, 20, 21, 22, 




26, 29, 37 & 40 

3 000 000 



24, 25 & 27 

3 000 000 




- 

2 000 000 

1 000 000 

4 to 16 & 19 

1 500 000 



All Wards 

4 500 000 

5 000 000 

6 000 000 


10 900 000 



i-j, ^ro id & iy, 




34, 35 & 36,17,18, 
20, 21, 22, 26, 29, 37 




& 40 

6 500 000 



23, 28 & 33 

1 000 000 

- 

- 

3, 4, 5 

3 000 000 



31 

400 000 




18 151 996 

36 018 273 

38 254 992 

All Wards 

500 000 

- 

- 

24, 25, 27, 38 

5 151 996 

9 004 568 

9 563 748 

4 to 16 & 19 

12 500 000 

27 013 705 

28 691 244 


48 000 000 

42 000 000 

67 000 000 

All Wards 

4 500 000 

- 

- 

31 

5 000 000 

5 000 000 

6 666 667 

31 

7 000 000 

7 000 000 

9 333 333 

31 

10 000 000 

10 000 000 

13 333 333 

24, 25, 27 

3 000 000 

3 000 000 

4 000 000 

39 

5 000 000 

5 000 000 

6 666 667 

All Wards 

2 500 000 

- 

12 000 000 

All Wards 

11 000 000 

12 000 000 

15 000 000 


70 702 413 

80 471 684 

26 924 351 

23, 28,33, 31, 32, 




30, 39 

5 000 000 

6 000 000 



All Wards 

500 000 

- 


31 

57 324 413 

80 471 684 

26 924 351 

All Wards 

1 878 000 



- 


IwmM ld-~E kkl^J 






1 - l 

| 293 878 065 | 

| 284 119 000 | 

j 302 780 000 | 



















Morale City 



LacaC AXunicipaCity 


TOP LAYER 

2017/18 SERVICE DELIVERY AND BUDGET IMPLEMENTATION 



Mo^a(e City 



LocaC AXunicipaCity 


2017/18 Detailed Capital Works Plan 
Broken Down by Wards, 


CAPITAL BUDGET BREAKDOWN IN TERMS OF WARDS 


CAPITAL BUDGET 

BENEFITING 

WARDS 

TOTAL 

PROPOSED 

BUDGET 

2017/2018 

TOTAL 

PROPOSED 

BUDGET 

2018/2019 

TOTAL 

PROPOSED 

BUDGET 

2019/2020 

OFFICE OF THE CHIEF OPERATING OFFICER 


3 395 815 

3 638 700 

3 822 250 

PMU Office 


3 395 815 

3 638 700 

3 822 250 

Re - establishment Of PMU Office 

Office Furniture 

All Wards 
All Wards 

3 295 815 
100 000 

3 638 700 

3 822 250 

TOTAL CHIEF OPERATING OFFICE 


^"iiiiiii 


3 822 250 

CORPORATE SUPPORT SERVICES 


3 500 000 



Marketing & Communication 

2 Maquee Tents, 500 chairs and 2 tables 

Design Software 

Call Centre System & CRM System 

All Wards 
All Wards 

500 000 

500 000 



Knowledge & Information Management 

Refurbishment Of KIM 


3 000 000 

- 

- 

Computer Equipment 

All Wards 

1 000 000 



Earthing of ICT Equipment 

Purchase of desktops, printers and laptops 

All Wards 




Earthing and Lightening Protection of ICT Equipment 

Open DNS - Secure DNS for the MCLM network 

All Wards 
All Wards 

1 000 000 



Network Switches 

Mechanical Ventilation 

GIS Specialised IT Equipment 

Office Furniture & Equipment 

All Wards 
All Wards 

1 000 000 



TOTAL CORPORATE SUPPORT SERVICES 


^"lllllll 

- 

- 

MUNICIPAL FINANCIAL MANAGEMENT 


2 000 000 

- 

- 

Expenditure Management 

Renovation of Expenditure and Budget & Treasury 

All Wards 
All Wards 

2 000 000 

2 000 000 

■ 

■ 

TOTAL MUNICIPAL FINANCIAL MANAGEMENT 


^*1 1 1 



ECONOMIC SERVICES 


76 269 000 

75 439 678 

86 088 735 

Administration 


20 000 000 

40 000 000 

40 000 000 

Office Furniture & Equipment 

- 




Inner City Regeneration (New Taxi Rank and Drop Off Facility) 

All Wards 

20 000 000 

40 000 000 

40 000 000 

Land Resources Mobilisation & Partnerships 


20 000 000 

. 

. 

Acquisition of land 

All Wards 

20 000 000 



Human Settlements & Rural Development 


16 269 000 

25 000 000 

35 000 000 


23, 28, 33 & 32 

15 269 000 

18 000 000 


Site And Services 

All Wards 

1 000 000 

7 000 000 

35 000 000 

Enterprise Development 


20 000 000 

10 439 678 

11 088 735 







24, 25 & 27 

20 000 000 

- 

- 

Enterprise Hub | 

Vlakdrift Agri Park (To assist emerging farmers with infrastructure' 



10 439 678 

11 088 735 

TOTAL ECONOMIC SERVICES 

- 




INTEGRATED ENVIRONMENTAL MANAGEMENT 


17 784 533 

15 003 922 

15 946 651 

Administration 

IEM Office Expansion 


- 

- 

- 

Parks Management 


12 784 533 

10 002 615 

10 631 100 

Kagiso Cemetery Ugrading Phase 2 

17,18, 20, 21,22, 




Coronation Parks Development 

Munsieville Park Development 

26, 29, 37 & 38 

4 784 533 

5 001 307 

5 315 550 

Computer Equipment 

Kagiso Regional Park Phase 3 

17,18, 20, 21,22, 




West Haven Cemetery 

26, 29, 37 & 38 

8 000 000 

5 001 307 

5 315 550 

Sterkfontein Munsieville Cemetery Road Network 



- 


Air Conditioners 



- 


Municipal Health 

17,18, 20, 21,22, 

5 000 000 

5 001 307 

5 315 550 

Luipaardsvlei Landfill Site Phase 4 

26, 29, 37 & 38 

5 000 000 

5 001 307 

5 315 550 

TOTAL INTEGRATED ENVIROMENTAL MANAGEMENT 



HU 


SOCIAL SERVICES 


21 174 308 

24 546 743 

31 722 903 

Administration 


- 

- 

- 

Social Upliftment 


10 760 081 

10 002 615 

16 610 983 

Ga Mogale ECDC 

31 


5 001 307 

5 315 550 

Construction of Kagiso Elderly Service Centre 

Burgershoop MPCC rehabilitation and upgrading 

Kagiso Thusong Service Centre renovation 

4 to 16& 19 

17,18, 20, 21,22, 
26, 29, 37 & 38 
4 to 16& 19 

1 640 765 

2 971 504 


5 979 882 

Kagiso ECDC upgrade and extensions 

4 to 16& 19 




Sinqobile ECDC upgrade and extensions 

4 to 16& 19 

6 147 812 

5 001 307 

5 315 550 












































































Water 


48 000 000 

42 000 000 

67 000 000 

Water Pipeline Replacement of water system 

All Wards 

4 500 000 



Hartleys Extension of Bulk Water Pipeline & Installation of 
Communal water stand pipes 

31 

5 000 000 

5 000 000 

6 666 667 

Tswelopele Extension of Bulk Water Pipeline & Installation of 
Communal water stand pipes 

31 

7 000 000 

7 000 000 

9 333 333 

Manharand Extension of Bulk Water Pipeline & Installation of 
Communal water stand pipes 

31 

10 000 000 

10 000 000 

13 333 333 

Pongoville Extension of Bulk Water Pipeline & installation of 
Communal water stand pipes 

Proteadaal Bulk Infrastructure 

24, 25, 27 

3 000 000 

3 000 000 

4 000 000 

Ptn 47 and 49 Kroomdraai Extension of Bulk Water Pipeline & 
Installation of Communal water stand pipes 

39 

5 000 000 

5 000 000 

6 666 667 

Water Demand Mangement 

All Wards 

2 500 000 


12 000 000 

Prepaid Water Meters 

All Wards 

11 000 000 

12 000 000 

15 000 000 

Sanitation 

23, 28,33, 31,32, 

70 702 413 

80 471 684 

26 924 351 

Enviro-loose toilets 

30, 39 

5 000 000 



Kagiso Hostel Water and Sanitation 


6 000 000 



Laboratory Specialised Equipments: Water & Sanitation Testing 

All Wards 

500 000 



Magaliesburg Waste Water Treatment Plant 

31 

57 324 413 

80 471 684 

26 924 351 

Capitalized Operational for Waste Water Treatment Plant 

All Wards 

1 878 000 



TOTAL INFRASTRUCTURE SERVICES 

- 



... 






Grand total 

- 

293 878 065 

284 119 000 

302 780 000 

Signed by Executive Mayor: Clr P N Lipudi 

Executive Mayor's Signature: 

Date: 















MUNICIPAL FINANCIAL MANAGEMENT 


2017/18 Service Delivery and Budget Implementation Plan for Mogale City Local Municipality 


National Outcome 

Outcome 9: Responsive, accountable, effective and efficient local government system 

NDP Chapter 

Building a professional, capable, citizen-focused public service (NDP Chapter 13) 

Strategic Goal 

Strategic Goal 4 To ensure sound governance practices within the Municipality 

KPA 

Municipal Financial Viability 

| DEPARTMENT: MUNICIPAL FINANCIAL MANAGEMENT | 







SDBIP REF.NO 

PLANNING 

LEVEL 

PROJECT 

WARDS TO 

BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJ 
ECT MILESTONE 

TYPE OF 

EVIDENCE PER 
QUARTER 

RESPONSIBLE 

PERSON 










Q1 

N/A 






Asset 


% of capital budget versus 



7,30% 

7,30% 

Q2 

N/A 

Q4: 7.30% 

Q4: Progress 




Management 


actual spent 



Q3 

N/A 


report 











Q4 

100% 













Q1 

N/A 






Debtors 


% of reduction of total 



74,95% 

95% 

Q2 

N/A 

Q4: 95% 

Q4: Progress 




Management 


outstanding debts 



Q3 

N/A 

report 





All Wards 


Ratio 




Q4 

100% 













Q1 

N/A 






Liquidity 


Stabilisation of the current 



1.5 to 2.7 

1.5-2.3 

Q2 

N/A 

Q4: 1.5 -2.3 

Q4: Progress 


Executive Manager: Outcome 

Management 


ratio of the municipality 



Q3 

N/A 

report 

Chief Financial 

Officer 










Q4 

100% 












Q1 

N/A 






Financial 







Q2 

N/A 






Performance 


Ratio on generation of 



-7,96% 

7,96% 

Q3 

N/A 

Q4: -7.96% 

Q4: Progress 




Ratios 


operating surpluses 



Q4 

100% 


report 






% of a municipality's capital 





Q1 

25% 

100% 





Implementation of 


budget actually spent on 
capital projects identified for a 

% 


86% 

100% 

Q2 

25% 

100% 

Q1-Q4: In-year 
monitoring report/ 




IDP related 
projects 


particular 

financial year in terms of the 
municipality’s integrated 


Q3 

25% 

100% 

Annual Financial 
Statement 






development plan 





Q4 

25% 

100% 



Signed by Executive Mayor: Clr P N Lipudi 

Executive Mayor's Signature 

Date: 




Mokate City 



LocaC Municipality 


CHIEF OPERATING OFFICER 


2017/18 Service Delivery and Budget Implementation Plan for Mogale City Local Municipality 


National Outcoi 


Outcome 9: Responsive, accountable, effective and efficient local government system 


NDP Chapter 


Building a professional, capable, citizen-focused public service (NDP Chapter 13) 


Strategic Goal 


Strategic Goal 3 To provide sound governance for local communities 


KPA 


Good Governance and Public Participation within the Office of the Chief Operating Officer 


DEPARTMENT: CHIEF OPERATING OFFICE 







SDBIP REF.NO 

PLANNING 

LEVEL 

PROJECT 

WARDS TO 
BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PR 

OJECT 

MILESTONE 

TYPE OF 
EVIDENCE PER 
QUARTER 

RESPONSIBLE 

PERSON 


National KPI 

All Wards 

% of a municipality's 
capital budget actually 
spent on capital projects 
identified for a particular 
financial year in terms of 
the municipality's 
integrated development 
plan 

% 

- 

86% 

100% 

Q1 

25% 

100% 

Q1-Q4: In-year 
monitoring report/ 
Annual Financial 
Statement 

Executive Manager: 

Q2 

25% 

100% 

Q3 

25% 

100% 

Q4 

25% 

100% 


Signed by Executive Mayor: Clr P N Lipudi 


Executive Mayor's Signature 


Date: 






























Mokate City 



LocaG A\nHicipaGity 


Infrastructure Services 


2017/18 Service Delivery and Budget Implementation Plan 


National Outcome 

Outcome 9: Responsive, accountable, effective and efficient local government system 

NDP Chapter 

Building a professional capable citizen focused public service NDP Chapter 13 

Strategic Goal 

To deliver affordable, quality and sustainable services to communities 

KPA 

Basic Service Delivery and Infrastructure within Infrastructure Services 

| Division: Roads and Stormwater 






SDBIP REF.NO 

PLANNING 

LEVEL 

PROJECT 

WARDS TO 

BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJECT 

MILESTONE 

TYPE OF EVIDENCE 
PER QUARTER 

RESPONSIBLE 

PERSON 










Q1 

10% 


Q1: Project Plan and 
Project Progress Report 
Q2-Q3: Project Progress 
Report 






No. of additional 
households connected 

number 



3495 

Q2 

40% 

3495 households connected 

Executive Manager: 
Infrastructure 





with piped water (NKPI) 





Q3 

50% 











Q4 









No. of additional 





Q1 

40% 

100 households connected 

Q1: Project Plan and 






households connected 
with basic sanitation 
(NKPI) 

number 

- 

- 

250 enviro-loo 
toilets 

Q2 

60% 

150 households connected 

Project Progress Report 
Q2: Project Progress 
Report 

Executive Manager: 
Infrastructure 










Q3 






Executive 

Manager: 

Outcomes 

Upgrade and expand 







Q4 





Strategic Priority 4 

infrastructure to 
provide for changing 
development needs 

All Wards 

No. of additional 





Q1 

50% 

40 Households connected 

Q1: Project Plan and 
Project Progress Report 
Q2: Project Progress 
Report 

Executive Manager: 
Infrastructure 





households connected 
with electricity (NKPI) 

number 

- 

- 

80households 

Q2 

50% 

40 Households connected 










Q3 













Q4 









total km of new roads 

Km 



3.2km 

Q1 

63% 

2km road resurfaced and 3 
stormwater structures 

Q1: Project Plan and 
Project Progress Report 

Executive Manager: 





constructed/resurfaced 



Q2 

37% 

1,2km roads resurfaced 

Q2: Project Progress 
Report 

Infrastructure 










Q3 














Q4 








2017/18 Service Delivery and Budget Implementation Plan 


| Division: Roads and Stormwater 








SDBIP REF.NO 

PLANNING 

LEVEL 

PROJECT 

WARDS TO 

BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJECT 

MILESTONE 

TYPE OF EVIDENCE 
PER QUARTER 

RESPONSIBLE 

PERSON 

IS_R&S (1) 
Capex17/18 IDP 

Output 1 

Pr15 Western Rural 
Areas Roads and 
Stormwater 

38 

km roads rehabilitated, 
resurfaced and storm 
water systems 
constructed 
(Krugersdorp Game 
Reserves) 

km 

R5 151 996 

100% project 
implemented 
against the 
project plan, with 
8,2 km roads 
resurfaced. 

6km roads 
rehabilitated, 
resurfaced and 
3 stormwater 
structures 
constructed 

Q1 

60% 

3km road rehabilitated, resurfaced 
and 3 stormwater structures 
completed 

Q1: Project Plan and 
Project Progress Report 
Q2: Project Progress 
Report 

Project Manager: 
Roads and 
Stormwater 
Management 

Q2 

40% 

3km roads rehabilitated and 
resurfaced 

Q3 



Q4 

- 

- 

IS_R&S (3a) 
Capex17/18 IDP 

Output 2 

Pr 6 Rietvallei Ext 3 
and 3a Roads and 
storm water (Multi¬ 
year Project) 

3 

% completion in line 
with project plan 

% 

R 12 500 000 

% completion for 
planning for the 
construction of 
roads and 
stormwter (only 
professional fees 
were outstanding) 

100% 

Q1 

90% 

100% project completion against the 
project plan 

Q1: Project Plan and 
Project Progress Report 
Q2: Project Progress 
Report 

Project Manager: 
Roads and 
Stormwater 
Management 

Q2 

10% 

100% project completion against the 
project plan 

Q3 

- 

- 

Q4 

- 

- 

IS_R&S (2) 
Capex17/18 IDP 

Output 3 

Speed calming 
measures 

All Wards 

% installation as per 
approved project plan 

% 

R500 000 

100% installation 
as per request 
received, with 51 
speed humps 
installed 

100% 

Q1 

25% 

100% project completion against the 
project plan 

Q1: Project Plan and 
Project Progress Report 
Q2-Q4: Project Progress 
Report 

Project Manager: 
Roads and 
Stormwater 
Management 

Q2 

25% 

100% project completion against the 
project plan 

Q3 

25% 

100% project completion against the 
project plan 

Q4 

25% 

100% project completion against the 
project plan 




2017/18 Service Delivery and Budget Implementation Plan 


Division: Water and Sanitation (Water) 


SDBIP REF.NO 

PLANNING 

LEVEL 

PROJECT 

WARDS TO 

BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJECT 

MILESTONE 

TYPE OF EVIDENCE 
PER QUARTER 

RESPONSIBLE 

PERSON 

IS_W&S (3) 
Capex17/18 IDP 


Water Pipeline 
replacement 


Km of water distribution 
pipelines replaced 





Q1 

10% 

Procurement process completed 

Q1 appointment letter 

Project Manager: 
Water and 
Sanitation 

Output 1 

5 

Km 

R 4 500 000 

- 

0.5km 

Q2 

90% 

0.5km pipeline replaced 

Q2: Milestone certificate 










Q3 














Q4 













4km, Pipeline 
constructed 
and 85 

Q1 

10% 

SCM process completed 

Q1 appointment letter 


IS_W&S (4) 

Output 2 

Hartleys Extension of 
bulk Water Pipeline 
and Installation of 
Communal water 
stand pipes 

31 


Stages 

R 5 000 000 


Q2 

40% 

Construction of water pipeline 

Q2: Milestone certificate 

Project Manager: 
Water and 
Sanitation 

Capex17/18 IDP 



communal 

standpipes 

installed 

Q3 

50% 

Installation of communal stand pipe 

Q3: practical completion 
certificate 










Q4 

- 

- 

- 




Tswelopele Extension 
of bulk water pipeline 
and Installation of 






6km Pipeline 
constructed 
and 200 
communal 
standpipes 
installed 

Q1 

10% 

SCM process completed 

Q1 appointment letter 


IS_W&S (5) 
Capex17/18 IDP 

Output 3 

31 


Stages 

R 7 000 000 


Q2 

40% 

Construction of water pipeline 

Q2: Milestone certificate 

Project Manager: 
Water and 

communal water 
stand pipes 





Q3 

50% 

Installation of communal stand pipe 

Q3: practical completion 
certificate 

Sanitation 










Q4 







Manharand Extension 
of bulk water pipeline 
and installation of 
communal water 
stand pipes 


Stages for the 




8km Pipeline 
constructed 
and 185 

Q1 

10% 

SCM process completed 

Q1 appointment letter 


IS_W&S (6) 

Output 4 

30 

construction of 
bulkwater pipelines and 

Stages 

R 10 000 000 


Q2 

40% 

Construction of water pipeline 

Q2: Milestone certificate 

Project Manager: 
Water and 
Sanitation 

Capex17/18 IDP 

installation of 
communal standpipes 


communal 

standpipes 

installed 

Q3 

50% 

Installation of communal stand pipe 

Q3: practical completion 
certificate 










Q4 

_ 

_ 

_ 




Pangoville Extension 
of bulk water 
puipeline and 
Installation of 
communal water 
stand pipes 






1,8 km 

Q1 

10% 

SCM process completed 

Q1 appointment letter 


IS_W&S (7) 
Capex17/18 IDP 







Pipeline 

constructed 

Q2 

40% 

Construction of water pipeline 

Q2: Milestone certificate 

Project Manager: 

Output 5 

24,25,27 


Stages 

R 3 000 000 


and 3000 
communal 
standpipes 

Q3 

50% 

Installation of communal stand pipe 

Q3: practical completion 
certificate 

Water and 
Sanitation 








installed 

Q4 

_ 

_ 

_ 




Ptn 47 and 49 
Kroomdraai 

Extension of bulk 
water pipeline and 
installation of 
communal stand 
water pipes 






4km Pipeline 

Q1 

10% 

SCM process completed 

Q1 appointment letter 


IS_W&S (8) 

Output 6 

37,39 


Stages 

R 5 000 000 


constructed 
and 110 

Q2 

40% 

Construction of water pipeline 

Q2: Milestone certificate 

Project Manager: 
Water and 

Capex17/18 IDP 



communal 

standpipes 

installed 

Q3 

50% 

Installation of communal stand pipe 

Q3: practical completion 
certificate 

Sanitation 









Q4 














Q1 

17% 

20 


Project Manager: 
Water and 
Sanitation 

IS_W&S (9) 

Output 7 

Water Demand 

All Wards 

No. of Bulk Meters 

No. 

R 2, 500 000 

bulk water 

120 

Q2 

33% 

40 

Q1-Q4 completed works 

Capex17/18 IDP 

Management 

installed 

connection 

Q3 

25% 

30 

order 










Q4 

25% 

30 











Q1 

57% 

400 

Q1: Project Plan and 

Project Manager: 
Water and 
Sanitation 

IS_W&S(10) 

Output 8 

Prepaid Water 

All wards 

No. of pre-paid meters 

No. 

R 5 500 000 

Phase 2 pre-paid 

700 

Q2 

43% 

300 

Project Progress Report 

Capex17/18 IDP 

Meters 

installed 

meters 

Q3 



Q2: Project Progress 










Q4 



Report 




2017/18 Service Delivery and Budget Implementation Plan 


| Division: Water and Sanitation (Sanitation) 








SDBIP REF.NO 

PLANNING 

LEVEL 

PROJECT 

WARDS TO 

BENEFIT 

KEY PERFORMANCE 

INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJECT 

MILESTONE 

TYPE OF EVIDENCE 

PER QUARTER 

RESPONSIBLE 

PERSON 

IS_W&S (11) 
Capex17/18 IDP 

Output9 

Magaliesburg Waste 
Water Treatment 

Plant 

31 

Stages for construction 
of civil works 

Stages 

R 57 324 413 

Actual achieved 
=54% planned = 
72% total 
performance 
=75% 

Civil works 
completed 

Q1 

10% 

inlet works, primary, secondary BNR 

Q1 : Milestone 
certificate 

Project Manager: 
Water and 
Sanitation 

Q2 

50% 

Digestor, thincker 

Q2: Milestone certificate 

Q3 

40% 

Snag- list of project 

Q3: practical completion 
certificate 

Q4 




Project Manager: 
Water and 
Sanitation 

IS_W&S (12) 
Capex17/18 IDP 

OutputIO 

Laboratory 

Specialised 

Equipment (water 
and sanitation 
testing) 

All Wards 

Stages for procument 
of water laboratory 
equipment 

Stages 

R 500 000 

New Indicator 

water quality 
measuring 
improvement 
(scope of 
analysis) 

Q1 

10% 

SCM process completed 

Q1: Copy advertisement 

Q2 

20% 

Placement of order 

Q2:stores order slips 

Q3 

70% 

Supply and delivery 

Q3: Delivery note 

Q4 

_ 

_ 

_ 

IS_W&S (13) 
Capex17/18 IDP 

Outputl 1 

Enviro -loose toilets 

All Wards 

Stages for installation 
of enviro-loo toilets 

No. 

R 5 000 000 

250 

250 

Q1 

40% 

100 installed 

Q1: Milestone certificate 

Project Manager: 
Water and 

Sanitation 

Q2 

60% 

150 installed 

Q2: practical completion 
certificate 

Q3 

- 

- 

- 

Q4 

- 

- 

- 

IS_W&S (14) 
Capex17/18 IDP 

Output 12 

Kagiso Hostel Bulk 
Water and Sewer 

All Wards 

% of milestone 
complete in line with the 
plan 

% 

R 6 000 000 

- 

100% Civil 
works 
completed 

Q1 

50% 

100% completed as planned 

Q1: Project Plan and 
Project Progress Report 
Q2: Project Progress 
Report 

Project Manager: 
Water and 

Sanitation 

Q2 

50% 

100% completed as planned 

Q3 



Q4 

- 

- 




2017/18 Service Delivery and Budget Implementation Plan 


| Division: Electricity Distribution 








SDBIP REF.NO 

PLANNING 

LEVEL 

PROJECT 

WARDS TO 

BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJECT 

MILESTONE 

TYPE OF EVIDENCE 
PER QUARTER 

RESPONSIBLE 

PERSON 

IS_ELC (15) 
Capex17/18 IDP 

Output 1 

Installation of Indigent 
Pre-paid meters in 
the entire municipality 
(Excluding Eskom 
Serviced Areas) 

All Wards 

No. of prepaid meters 
installed for indigent 
households 

No. 

R 3 000 000 

- 

150 pre-paid 
meters 
installed 

Q1 

15% 

30 

List of households 
connected with pre-paid 
electricity meters 

Project Manager: 
Electricity 

Q2 

20% 

35 

Q3 

30% 

40 

Q4 

35% 

45 

IS_ELC (16) 
Capex17/18 IDP 

Output 2 

Spruit 1x20 MVA 
transformer + 
substation upgrade - 
firm supplies 

All Wards 

Stages for the 
completion of civil 
works prior to the 
installation of the 
transformer. 

Stages 

R 3 000 000 

First phase 
transformer + 3 
NER's completed. 

100% complete 
tender for second 
phase completed 
and adjustment, 
cancelled due to 
insufficient 
funding less than 
50% progress 

Civil works 
completed 

Q1 

10% 

SCM process completed 

Appointment letter 

Project Manager: 
Electricity 

Q2 

40% 

Civil works 

Milestone certificate 

Q3 

50% 

Civil for transformer completed 

practical completion 
certificate 

Q4 

- 

- 

- 

IS_ELC (17) 
Capex17/18 IDP 

Output 3 

Munsieville smart 
metering conversion 

24,25,27 

% project plan 
completion of meter 
data management 
system installed for 
electricity smart meter 
reading 

% 

R 3 000 000 


100% 

Q1 

50% 

100% completion of installation as 
planned 

Q1: Project Plan and 
Project Progress Report 
Q2: Project Progress 
Report 

Project Manager: 
Electricity 

Q2 

50% 

100% completion of installation as 
planned 

Q3 

- 

- 

Q4 

_ 

_ 

IS_ELC (18) 
Capex17/18 IDP 

Output 4 

Old Kagiso Hostel 
Pre-paid meters 
installation 

31 

Stages for installation 
of pre-paid meters 

Stages 

R 1 500 000 


Final: 140 pre¬ 
paid meters 
installed 

Q1 

10% 

SCM process completed 

appointment letter 

Project Manager: 
Electricity 

Q2 

20% 

Installation of Pre-paid meter boxes 

Project progress 
milestone certificate 

Q3 

70% 

Completion of installation 

practical completion 
certificate 

Q4 




IS_ELC (19) 
Capex17/18 IDP 

Output 5 

Retro-fitting of 
energy saving lights 

All Wards 

No.of sites provided 
with energy efficient 
products 

Number 

R 4 500 000 


28 

Q1 

25% 

Installation of retro fitting of 
electricity light and meters for 28 

Q1-Q4:List of sites and 
type of energy provided. 

Project Manager: 
Electricity 

Q2 

25% 

Q3 

25% 

Q4 

25% 

sites completed 

IS_ELC (20) 
Capex17/18 IDP 

Output 6 

New Randfontein 
road street lights 

3, 6-16, 34 

Stages for the 
installation and 
commissioning of 
streetlights (energising) 

Stages 

R 3 000 000 


98 streetlights 
energised 

Q1 

10% 

Procurement of material 

Invoices and delivery 
notes 

Project Manager: 
Electricity 

Q2 

90% 

Appointment of the service provider 

Appointment letter 

Q3 


Energise 98 streetlights 

Milestone certificate and 
Invoice 

Q4 







2017/18 Service Delivery and Budget Implementation Plan 


SDBIP REF.NO 

PLANNING 

PROJECT 

WARDS TO 

KEY PERFORMANCE 

UNIT OF 

BUDGET 

BASELINE 

ANNUAL 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJECT 

TYPE OF EVIDENCE 

RESPONSIBLE 

LEVEL 

BENEFIT 

INDICATOR 

MEASURE 

TARGET 

MILESTONE 

PER QUARTER 

PERSON 










Q1 

50% 

99 streetlights energised 

Milestone certificate and 
Invoice 


IS_ELC (21) 
Capex17/18 IDP 


New streetlighting - 
K13 


Stages for the 
installation and 
commissioning of 
streetlights (energising) 




230 streetlights 
energised 

Q2 

40% 

Install 131 poles and 2xhigh mast 
lights 

Milestone certificate and 
Invoice 

Project Manager: 
Electricity 

Output 7 

6 and 34 

Stages 

R 6 500 000 

New Indicator 

Q3 

5% 

Energise 131 streetlights and high 
mast lights 

Milestone certificate and 
Invoice 










Q4 

5% 

Final completion 

Completion certificate 









- 


Q1 

10% 

Application of Eskom supply points 

Letter to Eskom 


IS_ELC (22) 
Capex17/18 IDP 

Output 8 

High Mastlights in 
Rietfontein Village 

27 

Stages for the 
installation of high mast 

Stages 

R 1 000 000 


Energise high 
masts 

Q2 

10% 

Appointment of the service provider 

appointment letter 

Project Manager: 
Electricity 



lights 




Q3 

50% 

Prepare highmast foundation and 
procurement of high masts 

Milestone certificate and 
Invoice 














Q4 

30% 

Energise high mast lights 

Completion certificate 











Q1 

10% 

Application of Eskom supply points 

Letter to Eskom 


IS_ELC (23) 

Output 9 

Ga-Mogale high mast 

31 

Stages for the 
installation of high mast 
lights 

Stages 

R 400 000 

New Indicator 

Energise high 

Q2 

10% 

Appointment of the service provider 

appointment letter 

Project Manager: 

Capex17/18 IDP 

lights 

masts 

Q3 

50% 

Prepare high mast foundation and 
procurement of high masts 

Milestone certificate and 
Invoice 

Electricity 










Q4 

30% 

Energise high mast lights 

Completion certificate 


Signed by Executive Mayor Clr P N Lipudi 

Executive Mayor's Signature: 

Date: 




2017/18 Service Delivery and Budget Implementation Plan 


National Outcome 

Outcome 9: Responsive, accountable, effective and efficient local government system 

NDP Chapter 

Building a professional capable citizen focused public service NDP Chapter 13 

Strategic Goal 

To deliver affordable, quality and sustainable services to communities 

KPA 

Basic Service Delivery and Infrastructure within Infrastructure Services 

DEPARTMENT: INFRASTRUCTURE SERVICES 








SDBIP REF.NO 

PLANNING LEVEL 

PROJECT 

WARDS TO 
BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PRO 
JECT MILESTONE 

TYPE OF 

EVIDENCE PER 
QUARTER 

RESPONSIBLE 

PERSON 










Q1 

10% 


Q1: Project Plan and 
Project Progress 
Report 

Q2-Q3: Project 






No. of additional 
households connected 
with piped water (NKPI) 

number 



3495 

Q2 

40% 

3495 households 






~ 


Q3 

50% 

connected 











Q4 



Progress Report 











Q1 

40% 

100 households 
connected 

Q1: Project Plan and 
Project Progress 
Report 

Q2: Project Progress 
Report 






No. of additional 
households connected 
with basic sanitation 

number 



250 enviro-loo 
toilets 

Q2 

60% 

150 households 
connected 


Executive Manage:Outcome 

National KPIs 

All Wards 

(NKPI) 





Q3 

_ 

_ 











Q4 

- 

- 












Q1 

50% 

40 Households 
connected 







No. of additional 
households connected 

number 



80households 

Q2 

50% 

40 Households 
connected 

Q1: Project Plan and 
Project Progress 
Report 

Executive Manager: 
Infrastructure 





with electricity (NKPI) 





Q3 

- 

- 

Q2: Project Progress 
Report 










Q4 

- 

- 






2017/18 Service Delivery and Budget Implementation Plan 


SDBIP REF.NO 


PLANNING LEVEL 


WARDS TO 
BENEFIT 


KEY PERFORMANCE 
INDICATOR 


UNIT OF 
MEASURE 


ANNUAL 

TARGET 


WEIGHTING (%) 


PROGRAMME/PRO 
JECT MILESTONE 


TYPE OF 
EVIDENCE PER 
QUARTER 


RESPONSIBLE 

PERSON 


Executive Manage:Outcome 


National KPIs 


No.of of household with 
access to free basic 
services (Water) 


Q1-Q4:lndigent 

register 


No.of of household with 
access to free basic 
services (Electricity) 


Q1-Q4:lndigent 

register 


2km road resurfaced 
and 3 stormwater 
structures 


total km of new roads 
co n stru cted/resu rf aced 


1,2km roads 
resurfaced 


Q1: Project Plan and 
Project Progress 
Report 

Q2: Project Progress 
Report 


% of a municipality's 
capital budget actually 
spent on capital projects 
identified for a particular 
financial year in terms 
of the municipality's 
integrated development 
plan 


Q1-Q4: In-year 
monitoring report/ 
Annual Financial 
Statement 




2017/18 Service Delivery and Budget Implementation Plan 


SDBIP REF.NO 

PLANNING LEVEL 

PROJECT 

WARDS TO 

BENEFIT 

KEY PERFORMANCE 

INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PRO 

JECT MILESTONE 

TYPE OF 

EVIDENCE PER 
QUARTER 

RESPONSIBLE 

PERSON 

Division: Roads and Stormwater 










Road Infrastructure 

rural wards 

km of gravel roads 





Q1 

47% 

4km 

Q1: Project Plan and 
Project Progress 
Report 




Maintenance 


gravelled 





Q2 

35% 

3km 

Project Manager: 

Roads and Stormwater 


Activity 2 




km 


11,93 km 

8,5 km 

Q3 

18% 

1,5km 









Q4 

- 

- 

Q2-Q3: Project 
Progress Report 




All Wards 

Km of gravel roads 





Q1 

13% 

20km 

Q1: Project Plan and 






maintained 





Q2 

40% 

60km 

Project Progress 

Project Manager: 

Roads and Stormwater 

IS_R&S (1) 
Opex17/18 IDP 

Activity 3 




km 


167,8 km 

150km 

Q3 

20% 

30km 

Report 






R 10 137 123 



Q4 

27% 

40km 

Q2-Q4: Project 
Progress Report 




All Wards 

Km of roads re-surfaced 





Q1 

40% 

4km 




Activity 4 




km 


28,8 km 

10km 

Q2 

60% 

6km 

Q1: Project Plan and 
Project Progress 
Report 

Q2: Project Progress 
Report 

Project Manager: 

Roads and Stormwater 










Q3 













Q4 

_ 

_ 



| Division: Water and sanitation 








SDBIP REF.NO 

PLANNING LEVEL 

PROJECT 

WARDS TO 
BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PRO 
JECT MILESTONE 

TYPE OF 

EVIDENCE PER 
QUARTER 

RESPONSIBLE 

PERSON 










Q1 

25% 


Q1-Q4: 


IS_W&S (2) 
Opex17/18 IDP 

Activity 9 

Chemical Toilets 
provision to informal 
and rural communities 

All wards 

No of Informal 
settlements provided 
with chemical toilets 

No. 

R8 827 938 

82 

82 

Q2 

25% 

82 informal 
settlements provided 
with chemical toilets 

Signed Quarterly 
reports and list of 
settlements provided 
with the service 

Project Manager: 

Water and Sanitation 








Q3 

25% 











Q4 

25% 







Average time 
(days)taken to respond 
to requests for a 
vacuum tanker service 





Q1 

25% 

1 day 

Q1-Q4:Register with 


IS_W&S (3) 
Opex17/18 IDP 

Activity 10 

Vacuum tanker 
services to informal 

All wards 

days 

R9 127 938 

1 day 

1 day 

Q2 

25% 

1 day 

date of request and 
date on which 

Project Manager: 

Water and Sanitation 

and rural communities 



Q3 

25% 

1 day 

service was 
rendered 










Q4 

25% 

1 day 












Q1 

25% 

1 day 

Q1-Q4:Register with 


IS_W&S (5) 

Activity 11 

Maintenance of water 

All Wards 

Average time taken 
(days) to attend to water 
leaks complaints 

days 

R 12 103 820 


1 day 

Q2 

25% 

1 day 

date of complaint 
was received and 

Project Manager: 

Opex17/18 IDP 

network 


Q3 

25% 

1 day 

date on which 

Water and Sanitation 









Q4 

25% 

1 day 

service was 
rendered 











Q1 

25% 

109 Settlements 
serviced 



IS_W&S (6) 

Activity 12 

Distribution of 

All Wards 

No of Informal 
settlements provided 
with tankered water 

No. 

R 18 218 000 

111 

109 

Q2 

25% 

109 Settlements 
serviced 

Q1: Project Plan and 
Project Progress 
Report 

Q2-Q4: Project 
Progress Report 

Project Manager: 

Opex17/18 IDP 

tankered water 

Q3 

25% 

109 Settlements 
serviced 

Water and Sanitation 










Q4 

25% 

109 Settlements 
serviced 






2017/18 Service Delivery and Budget Implementation Plan 


| Division: Electrical Services 








SDBIP REF.NO 

PLANNING LEVEL 

PROJECT 

WARDS TO 

BENEFIT 

KEY PERFORMANCE 

INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PRO 

JECT MILESTONE 

TYPE OF 

EVIDENCE PER 
QUARTER 

RESPONSIBLE 

PERSON 



Maintenance of 
electricity network 

11/6.6kV 







Q1 

25% 

300 Inspections 




Activity 2 

All Wards 

No. of inspections 

Number 


1298 

1200 

Q2 

25% 

300 Inspections 

Q1- Q4 Inpsection 

Project Manager: 


conducted 


Q3 

25% 

300 Inspections 

reports 

Energy Services 

IS_ELC (13) 





R6 439 994 



Q4 

25% 

300 Inspections 



Opex17/18 IDP 


Maintenance of 
electricity network 

33kV 






Q1 

25% 

30 Inspections 




Activity 3 

All Wards 

No. of inspections 

Number 


120 

120 

Q2 

25% 

30 Inspections 

Q1- Q4 Inpsection 

Project Manager: 


conducted 


Q3 

25% 

30 Inspections 

reports 

Energy Services 









Q4 

25% 

30 Inspections 







Average nine lUKen 
(days) to attend to 
requests for 
maintenance and 

rpnairs nf traffin linhts 





Q1 

25% 

3 days 

u i - U4 iviaintaince 
plan, list of 
complaints received 
and response on the 

nnmnlaints 


IS_ELC (14) 

Activity 4 

Maintenance and 

All Wards 

Days 

R 1 159 532 

less than 3 days 

3 Days 

Q2 

25% 

3 days 

Project Manager: 

Opex17/18 IDP 

repairs of traffic lights 

Q3 

25% 

3 days 

Energy Services 









Q4 

25% 

3 days 











Q1 

25% 

5 days 



IS_ELC (15) 
Opex17/18 IDP 

Activity 5 

Maintenance of street 
lights 

All Wards 

Average time taken 
(days) to attend to 
requests for 
maintenance and 

Days 

R 11 372 476 

New Indicator 

5 Days 

Q2 

25% 

5 days 

Q1 - Q4 Maintaince 
plan, list of 
complaints received 
and response on the 

Project Manager: 

Energy Services 





repairs of street lights 





Q3 

25% 

5 days 

complaints 











Q4 

25% 

5 days 



| DIVISION: FACILITIES MANAGEMENT j 

|Section: Building Maintenance 








SDBIP REF.NO 

PLANNING LEVEL 

PROJECT 

WARDS TO 

BENEFIT 

KEY PERFORMANCE 

INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PRO 

JECT MILESTONE 

TYPE OF 

EVIDENCE PER 

QUARTER 

RESPONSIBLE 

PERSON 





Average time taken 





Q1 

25% 

14 days 



IS_FM (16) 

Activity 4 

Building Maintenance 

All Wards 

(days) to do building 

Days 

R 10 288 716 

Average 7 to 14 

14 days 

Q2 

25% 

14 days 

Q1- Q4 Maintenance 

Project Manager: 

Opex17/18 IDP 

maintenance and 

days 

Q3 

25% 

14 days 

register 

Building Maintenance 





repairs 





Q4 

25% 

14 days 



Signed by Executive Mayor Clr P N Lipudi 

Executive Mayor's Signature: 

Date: 





Mokate City 



locaC MuHieipaCity 


Integrated Environmental Management 


2017/18 Service Delivery and Budget Implementation Plan 


National Outcome 

Outcome 9: Responsive, accountable, effective and efficient local government system 

NDP Chapter 

Chapter 5 Transitioning to a low carbon economy 

Strategic Goal 

Strategic Goal 2 To promote a sound environmental management system 

KPA 

Basic Service Delivery and Infrastructure within DIEM 

| DEPARTMENT: INTEGRATED ENVIRONMENTAL MANAGEMENT | 

SDBIP REF.NO 

PLANNING LEVEL 

PROJECT 

WARDS TO 

KEY PERFORMANCE 

UNIT OF 

BUDGET 

BASELINE 

ANNUAL 

QUARTER 

WEIGHTING 

PROGRAMME/ 

PROJECT 

MILESTONE 

TYPE OF EVIDENCE 

RESPONSIBLE 

BENEFIT 

INDICATOR 

MEASURE 

TARGET 

(%) 

PER QUARTER 

PERSON 










Q1 

25% 

3100 






All wards 

No. of household with 
access to basic services 
of refuse removal 

Number 



12400 

Q2 

25% 

3100 

Q1-Q4:lndigent register 







Q3 

25% 

3100 











Q4 

25% 

3100 





National KPIs 


% of a municipality's 





Q1 

25% 

100% 


Executive Manager: 





capital budget actually 
spent on capital projects 
identified for a particular 
financial year in terms of 
the municipality's 
integrated development 
plan 

% 


86% 

100% 

Q2 

25% 

100% 

Q1-Q4: In-year monitoring 
report/ Annual Financial 










Q3 

25% 

100% 

Statement 










Q4 

25% 

100% 




Signed by Executive Mayor: Clr P N Lipudi 

Executive Mayor's Signature 

Date: 




2017/18 Service Delivery and Budget Implementation Plan for Mogale City Local Municipality 


National Outcorr 

Outcome 9: Responsive, accountable, effective and efficient local government system 

NDP Chapter 

Chapter 5 Transitioning to a low carbon economy 

Strategic Goal 

To deliver affordable, quality and sustainable services to communities 

KPA 

Basic Service Delivery and Infrastructure within DIEM 

DEPARTMENT: INTEGRATED ENVIRONMENTAL MANAGEMENT 

SDBIP REF.NO 

PLANNING LEVEL 

PROJECT 

WARDS TO 

BENEFIT 

KEY PERFORMANCE 

INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJECT 

MILESTONE 

TYPE OF EVIDENCE 

PER QUARTER 

RESPONSIBLE 

PERSON 

Division: Parks And Cemeteries 






IEM_P&C (1) 
Capex 17/18 

IDP 

Output 1 

Coronation Park 
Development 

20 

% project 
implementation 
compared to project plan 

% 

4 784 533 

80% project 
completion in line 
with milestone 

70% completion 
as per project 
milestone 

Q1 

100% 

(70% of) 1. New entrance 2. 

New roads - layer work, 
segmented paving, kerbing. 3. 
Landscaping - bollards, benches 
and tables, dustbins, grassing. 

4. Electrical network - mini 
substations, trenching, cable 
installation, park floodlights. 5. 
Irrigation - pipe excavations, 
installation of pipes and 
irrigation dam. 6. New parking 
area - layer works, segmented 
paving and kerbing 

Q1: Project Plan and 
Progress Report 

Manager: Parks and 
Cemeteries 










Q2 

N/A 

N/A 












Q3 

N/A 

N/A 












Q4 

N/A 

N/A 












Q1 

25% 

Building work: 65%, Electrical 
work: 50%, Road works: 55% 



IEM_P&C (2) 
Capex 17/18 

IDP 




% project 
implementation 
compared to project plan 




100% 

Q2 

25% 

Building work: 75%, Electrical 
work: 80%, Road works: 90% 

Q1: Project Plan and 
Project Progress 
Report 

Q2-Q4: Project 
Progress Report 


Output 2 

West Heaven 
Cemetery 

16 

% 

8 000 000 

Progress is 39% 
as planned 

completion as 
per project 
milestone 

Q3 

25% 

Building work: 100%, Electrical 
work: 100%, Road works: 100%, 
Landscaping: 100% 

Manager: Parks and 
Cemeteries 










Q4 

25% 

Practical Completion, Work 
Completion 














































2017/18 Service Delivery and Budget Implementation Plan for Mogale City Local Municipality 


SDBIP REF.NO 

PLANNING LEVEL 

PROJECT 

WARDS TO 

BENEFIT 

KEY PERFORMANCE 

INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJECT 

MILESTONE 

TYPE OF EVIDENCE 

PER QUARTER 

RESPONSIBLE 

PERSON 

Division: Waste and Air Quality Management (W&AQM) 


IEM_W&QM (3) 
Capex 17/18 

IDP 

Output 3 

Luipaardsvlei 
Landfill Site Phase 

4 

16 

% project 
implementation 
compared to project plan 

% 

5 000 000 

- 

100% project 
completion 

Q1 

20% 

100% completion of milestone 
as per plan 

Q1: Project Plan and 
Project Progress 
Report 

Q2-Q3: Project 
Progress Report 

Manager: W&AQM 

Q2 

55% 

100% completion of milestone 
as per plan 

Q3 

25% 

100% completion of milestone 
as per plan 

Q4 

N/A 

N/A 

Signed by Executive Mayor Clr P N Lipudi 

Executive Mayor's Signature: 

Date: 







Morale City 



loeaC MkhieipaCity 


Economic Services 


2017/18 Service Delivery and Budget Implementation Plan 


National Outcome 

Outcome 9: Responsive, accountable, effective and efficient local government system 

NDP Chapter 

NDP Chapter 3 Economy and employment, Chapter 4: Economic Infrastructure, Chapter 8: Transforming Human Settlements 

Strategic Goal 

Strategic Goal 1 Sustainable services to the community 

KPA 

Local Economic Development 

DEPARTMENT: ECONOMIC SERVICES 



SDBIP REF.NO 

PLANNING 

STRATEGIC 

WARDS TO 

KEY PERFORMANCE 

UNIT OF 

BUDGET 

BASELINE 

ANNUAL 

QUARTER 

WEIGHTING 

PROGRAMME/PRO 

TYPE OF 

EVIDENCE PER 
QUARTER 

RESPONSIBLE 

LEVEL 

PRIORITY 

BENEFIT 

INDICATOR 

MEASURE 

TARGET 

(%) 

JECT MILESTONE 

PERSON 





No. of reports on jobs 
created through the EPWP 
programme in Mogale City 





Q1 

25% 



Executive Manager: 





Number 

4 917 000 


4 

Q2 

25% 

Four Quarterly 

Q1-Q4: Project 

Economic Services 





- 


Q3 

25% 

Reports 

progeress reports 




Job Creation 
Initiative 






Q4 

25% 






All wards 

No. of jobs created through 
municipality's local economic 
development initiatives 





Q1 

25% 



Executive Manager: 








Q2 

25% 

Four Quarterly 
Reports 

Q1-Q4: Project 
progeress reports 

Economic Services 





Number 



668 

Q3 

25% 






including capital 
projects; 





Q4 

25% 


Executive Manager: Outcome 








Q1 

25% 

100 % 





Implementation of 


% of a municipality's capital 
budget actually spent on 
capital projects identified for 
a particular 

financial year in terms of the 
municipality's integrated 
development plan 

% 


86 % 

100 % 

Q2 

25% 

100 % 

Q1-Q4: In-year 
monitoring report/ 

Executive Manager: 



IDP related projects 



Q3 

25% 

100 % 

Annual Financial 
Statement 










Q4 

25% 

100 % 



Signed by Executive Mayor: Clr P N Lipudi 

Executive Mayor's Signature 

Date: 




2017/18 Service Delivery and Budget Implementation Plan 


National Outcome 

Outcome 9: Responsive, accountable, effective and efficient local government system 

NDP Chapter 

NDP Chapter 3 Economy and employment, Chapter 4: Economic Infrastructure, Chapter 8: Transforming Human Settlements 

Strategic Goal 

To create an enabling environment that promotes inclusive, participative and broad based economic development 

KPA 

Local Economic Development 

| DEPARTMENT: ECONOMIC SERVICES | 



SDBIP REF.NO 

PLANNING LEVEL 

PROJECT 

WARDS TO 

BENEFIT 

KEY PERFORMANCE 

INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJE 

CT MILESTONE 

TYPE OF EVIDENCE 

PER QUARTER 

RESPONSIBLE 

PERSON 

| Division: SHIP 


ES_SHIP (1) 
Capex17/18 IDP 

Output 1 

Inner City 
Redevelopment 
programme 

17,18,20,21,22,2 

8,29,37,39 

Stages for the 
construction of the Inner 
City Redevelopment 
Programme: Krugersdorp 
Taxi Rank and Trading 
Stalls 

Stages 

R47 378 728 

- 

Taxi Rank and 
Trading Stalls 
Completed 

Q1 

15% 

Detailed Design 

Q1-Q4: Project 
progress report in line 
with the milestone 

Specialist 

Q2 

10 % 

SCM: Contractor 

Q3 

30% 

Construction 

Commencement 

Q4 

45% 

Construction 

Completion 

ES_SHIP (5) 
Capex17/18 IDP 

Output 2 

Development of 
Munsieville Industrial 
Park 

24, 25 &27 

Stages for the 
construction of 

Munsieville Industrial 

Park 

Stages 

R 6 000 000 

- 

Construction of 
steel works 
completed 

Q1 

50% 

steel works inception 

Q1: partial completion 
certificate 

Specialist 

Q2 

50% 

steel works completion 

Q2: final completion 

Q3 

_ 

_ 

_ 

Q4 

_ 

_ 

_ 




2017/18 Service Delivery and Budget Implementation Plan 


SDBIP REF.NO 

PLANNING LEVEL 

PROJECT 

WARDS TO 

BENEFIT 

KEY PERFORMANCE 

INDICATOR 

UNIT OF 

MEASURE 

BUDGET 

BASELINE 

ANNUAL TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJE 

CT MILESTONE 

TYPE OF EVIDENCE 

PER QUARTER 

RESPONSIBLE 

PERSON 

| Division: Human Settlements & Rural Development 








ES_HS&RD (2) 
Capexl 7/18 IDP 

Output 1 

Dr Sefularo Housing 
Development 

32 

Stages for development 
of Dr Sefularo Housing 
Project 

Stages 

15 269 000 

4.5% (95% 
actual project 
progress) 

Completion on 
construction of 
Top structures 

Q1 

25% 

Services installation 

Services certificate 

Specialist 

Q2 

25% 

Construction of Top 
structures commence 

Quarterly progress 
report 

Q3 

25% 

Top structures 
construction 

Quarterly progress 
report 

Q4 

25% 

Completion on 
construction of Top 
structures 

Completion report 

ESJHS&RD (3) 
Capexl 7/18 IDP 

Output 2 

Dr Motlana Housing 
Development 

32,23,28 and 33 

Stages for development 
of Dr Motlana Housing 
Project 

Stages 

20 000 000 

4.5% (95% 
actual project 
progress) 

Completion on 
construction of 
Top structures 

Q1 

25% 

Services installation 

Q1: Services certificate 

Specialist 

Q2 

25% 

Construction of Top 
structures commence 

Quarterly progress 
report 

Q3 

25% 

Top structures 
construction 

Quarterly progress 
report 

Q4 

25% 

Completion on 
construction of Top 
structures 

Completion report 

ESJHS&RD (4) 
Capexl 7/18 IDP 

Output 3 

Site and Services 

All wards 

% Services provision in 
line with community 
requests 

% 

1 000 000 

New Indicator 

100 % Project 
completion in line 
with community 
requests 

Q1 

25% 

100 % project 
completion in line with 
community requests 
(Households assisted 
with relocation) 

Q1-Q4: Progress 
Reports 

Specialist 

Q2 

25% 

Q3 

25% 

Q4 

25% 

SDBIP REF.NO 

PLANNING LEVEL 

PROJECT 

WARDS TO 

BENEFIT 

KEY PERFORMANCE 

INDICATOR 

UNIT OF 

MEASURE 

BUDGET 

BASELINE 

ANNUAL TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJE 

CT MILESTONE 

TYPE OF EVIDENCE 

PER QUARTER 

RESPONSIBLE 

PERSON 

| Division: Land Resources Mobilisation & Partnerships 










ES_ED (6) 
Capexl 7/18 IDP 

Output 1 

Acquisition of land 

All wards 

% spent on land 
acquisition as per the land 
demand list 

% 

R 20 000 000 

- 

100 % 

Q1 

25% 

100 % 

Q1-Q4: Land 
Acquistion Progress 
Reports 

Specialist 

Q2 

25% 

100 % 

Q3 

25% 

100 % 

Q4 

25% 

100 % 

Signed by Executive Mayor Clr P N Lipudi 

Executive Mayor's Signature: 

Date: 





Morale Crty 



locaC Municipality 


Social Services 


2017/18 Service Delivery and Budget Implementation Plan 


National Outcome Outcome 9: Responsive, accountable, effective and efficient local government system 


NDP Chapter 


Building a professional, capable, citizen-focused public service (NDP Chapter 13) 


Strategic Goal 


To deliver affordable, quality and sustainable services to communities 


Basic Service Delivery and Infrastructure within Social Services 


DEPARTMENT: SOCIAL SERVICES 








SDBIP REF.NO 

PLANNING 

LEVEL 

PROJECT 

WARDS TO 
BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJECT 

MILESTONE 

TYPE OF EVIDENCE PER 
QUARTER 

RESPONSIBLE 

PERSON 

| Division: Social Upliftment 







SS-SU (1) Capex 

17/18 IDP 

Output 1 




Stages 




Q1 

10 % 

Supply chain process completed 

Q1 appointment letter 

Specialist 









Sinqobile 

ECDC 

completed 

Q2 

25% 

Site hand-over 

Q2: Milestone certificate 




Sinqobile ECDC 
Upgrade 

14 

Stages for upgrade of 
Sinqobile ECDC 


R 6 147 812 

- 

Q3 

25% 

Construction 

Q3: Milestone certificate 











Q4 

40% 

ECDC upgrade completed 

Q4: practical completion 
certificate 


SS-SU (2) Capex 

17/18 IDP 







Pratical 


Q1 

10 % 

Supply chain process 

Approved MM report 

Specialist 








completion of 
Burgershoop 
MPCC 
rehabilitation 
and upgrading 
reached in 
December 2016. 
Final completion 
could not be 
reached due to 
non availability 
of budget 


Q2 

10 % 

Supply Chain process continued 

Milestone certificate 




Burgershoop MPCC 
rehabilitation and 
upgrading 


Stages for rehabilitation 
and upgrade of 
Burgershoop MPCC 



Burgershoop 

MPCC 

Q3 

30% 

Site handover and construction 

Milestone certificate 



Output 2 

38 

Stages 

R 1 640 765 

rehabilitation 
and upgrade 
completed 

Q4 

50% 

Burgershoop MPCC rehabilitation 
and upgrade completed 

practical completion 
certificate 


SS-SU (3) Capex 

17/18 IDP 









Q1 

10 % 

Supply chain process completed 

Q1 appointment letter 

Specialist 



Kagiso Thusong 
Service Centre and 
Renovations 


Stages for renovation of 
Kagiso Thusong 
Services Centre 




Partial (50%) 
renovation of 

Q2 

25% 

Site hand-over 

Q2: Milestone certificate 



Output 3 

9 

Stages 

R 2 971 504 

- 

Thusong 

Service 

Q3 

25% 

Construction 

Q3: Milestone certificate 








Centre 

completed 

Q4 

40% 

Partial (50%) renovation of Thusong 
Service Centre completed 

Q4: practical completion 
certificate 
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SDBIP REF.NO 

PLANNING 

LEVEL 

PROJECT 

WARDS TO 
BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJECT 

MILESTONE 

TYPE OF EVIDENCE PER 

QUARTER 

RESPONSIBLE 

PERSON 

| Division: Sport, Arts, Culture & Recreation 







SS-SAR(4)Capex 
17/18 IDP 

Output 1 

Rietvallei 2 & 3 
Sports Complex 

1 &2 

Stages for upgrade of 
Rietvallei 2&3 Sports 
complex 

Stages 

R 1 000 000 


Upgrade of 
Combi court 
(Netball and 
Volley) 
completed 

Q1 

10 % 

SCM procurement completed 

Advertisement of tender 

Specialist 

Q2 

25% 

Site handover 

Appointment letter and site 
hand over certificate 

Q3 

25% 

Construction 

Progress report on 
construction 

Q4 

40% 

Upgrade of Combi court (Netball and 
Volley) completed 

Practical completion 
certificate 

SS-SAR(4) Capex 
17/18 IDP 

Output 2 

Azaadville Sports 
Complex 

3 

Stages for upgrade of 
Azaadville Sports 
complex 

Stages 

R 3 714 227 


Renovation of 
ablution and 
spectator 
seating 
completed 

Q1 

10 % 

Assignmnent of consultants 

Q1 Assignment letter by the 
MM 

Specialist 

Q2 

20 % 

SCM completed 

Q2: Appointment letter 

Q3 

30% 

Construction commence 

Q3: Site hand over 
certificate 

Q4 

40% 

Completion 

Q4: Renovation of ablution 
and spectator seating 
completed 

SS-SAR(5) Capex 
17/18 IDP 

Output 3 

Purchase of books 
Azaadville 

3 

% of funds utilised for 
purchasing of library 
resources versus funds 
allocated 

% 

100 000 

100 % 

100 % 

Q1 



Q2 & Q4: Summaryof 

Specialist 

Q2 

50% 

50% Purchase of new library 
resources 

purchases, requisition and 
invoices 

Q3 



Q4 

50% 

50% Purchase of new library 
resources 

SS-SAR(7) Capex 
17/18 IDP 

Output 4 

Purchase of books 
Desmond Tutu 

24, 25 & 27 

% library resource 
purchased in terms of 
funds allocated 

% 

100 000 

100 % 

100 % 

Q1 

- 

- 

Q2 & Q4: Summaryof 
purchases, requisition and 

Specialist 

Q2 

50% 

50% Purchase of new library 
resources 

invoices 

Q3 



Q4 

50% 

50% Purchase of new library 
resources 

SS-SAR(8) Capex 
17/18 IDP 

Output 5 

Purchase books 
Hekpoort 

32 

% library resource 
purchased in terms of 
funds allocated 

% 

80 000 

100 % 

100 % 

Q1 

- 

- 

Q2 & Q4: Summaryof 
purchases, requisition and 
invoices 

Specialist 

Q2 

50% 

50% Purchase of new library 
resources 

Q3 

- 

- 

Q4 

50% 

50% Purchase of new library 
resources 

SS-SAR(9) Capex 
17/18 IDP 

Output 6 

Purchase books 
Kagiso 

4 to 16& 19 

% library resource 
purchased in terms of 
funds allocated 

% 

250 000 

100 % 

100 % 

Q1 

- 

- 

Q2 & Q4: Summaryof 
purchases, requisition and 
invoices 

Specialist 

Q2 

50% 

50% Purchase of new library 
resources 

Q3 

- 

- 

Q4 

50% 

50% Purchase of new library 
resources 

SS-SAR(IO) Capex 
17/18 IDP 

Output 7 

Purchase books 
Kagiso Ext 6 

5 to 16& 19 

% library resource 
purchased in terms of 
funds allocated 

% 

300 000 

100 % 

100 % 

Q1 

- 

- 

Q2 & Q4: Summaryof 
purchases, requisition and 
invoices 

Specialist 

Q2 

50% 

50% Purchase of new library 
resources 

Q3 



Q4 

50% 

50% Purchase of new library 
resources 

SS-SAR(II) Capex 
17/18 IDP 

Output 8 

Purchase books 
Kagiso Ext 12 

6 to 16& 19 

% library resource 
purchased in terms of 
funds allocated 

% 

80 000 

100 % 

100 % 

Q1 

- 

- 

Q2 & Q4: Summaryof 
purchases, requisition and 

Specialist 

Q2 

50% 

50% Purchase of new library 
resources 

invoices 

Q3 



Q4 

50% 

50% Purchase of new library 
resources 
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SDBIP REF.NO 

PLANNING 

LEVEL 

PROJECT 

WARDS TO 
BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJECT 

MILESTONE 

TYPE OF EVIDENCE PER 
QUARTER 

RESPONSIBLE 

PERSON 

SS-SAR(12) Capex 
17/18 IDP 

Output 9 

Purchase books 
Rietvallei 2 & 3 

1 & 2 

% library resource 
purchased in terms of 
funds allocated 

% 

500 000 

100 % 

100 % 

Q1 



Q2 & Q4: Summaryof 

Specialist 

Q2 

50% 

50% Purchase of new library 
resources 

purchases, requisition and 
invoices 

Q3 



Q4 

50% 

50% Purchase of new library 
resources 

SS-SAR(13) Capex 
17/18 IDP 

Output 10 

Purchase books 

Krugersdorp 

Reference 

17,18, 20, 21, 
22, 26, 29, 37 
& 38 

% library resource 
purchased in terms of 
funds allocated 

% 

300 000 

100 % 

100 % 

Q1 



Q2 & Q4: Summaryof 

Specialist 

Q2 

50% 

50% Purchase of new library 
resources 

purchases, requisition and 
invoices 

Q3 



Q4 

50% 

50% Purchase of new library 
resources 

SS-SAR(14) Capex 
17/18 IDP 

Output 11 

Purchase books 
Krugersdorp 

Lending 

17,18, 20, 21, 
22, 26, 29, 37 
& 39 

% library resource 
purchased in terms of 
funds allocated 

% 

100 000 

100 % 

100 % 

Q1 



Q2 & Q4: Summaryof 

Specialist 

Q2 

50% 

50% Purchase of new library 
resources 

purchases, requisition and 
invoices 

Q3 



Q4 

50% 

50% Purchase of new library 
resources 

SS-SAR(15) Capex 
17/18 IDP 

Output 12 

Purchase books 
Krugersdorp Youth 

17,18, 20, 21, 
22, 26, 29, 37 
& 40 

% library resource 
purchased in terms of 
funds allocated 

% 

80 000 

100 % 

100 % 

Q1 



Q2 & Q4: Summaryof 

Specialist 

Q2 

50% 

50% Purchase of new library 
resources 

purchases, requisition and 
invoices 

Q3 



Q4 

50% 

50% Purchase of new library 
resources 

SS-SAR(16) Capex 
17/18 IDP 

Output 13 

Purchase books 
Lewisham 

17,18, 20, 21, 
22, 26, 29, 37 
& 41 

% library resource 
purchased in terms of 
funds allocated 

% 

80 000 

100 % 

100 % 

Q1 



Q2 & Q4: Summaryof 

Specialist 

Q2 

50% 

50% Purchase of new library 
resources 

purchases, requisition and 
invoices 

Q3 



Q4 

50% 

50% Purchase of new library 
resources 

SS-SAR(17) Capex 
17/18 IDP 

Output 14 

Purchase books 
Lusaka 

17,18, 20, 21, 
22, 26, 29, 37 
& 42 

% library resource 
purchased in terms of 
funds allocated 

% 

200 000 

100 % 

100 % 

Q1 



Q2 & Q4: Summaryof 

Specialist 

Q2 

50% 

50% Purchase of new library 
resources 

purchases, requisition and 
invoices 

Q3 



Q4 

50% 

50% Purchase of new library 
resources 
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SDBIP REF.NO 

PLANNING 

LEVEL 

PROJECT 

WARDS TO 
BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
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ANNUAL 
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QUARTER 
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PROGRAMME/PROJECT 

MILESTONE 

TYPE OF EVIDENCE PER 
QUARTER 

RESPONSIBLE 

PERSON 

SS-SAR(18) Capex 
17/18 IDP 

Output 15 

Purchase books 
Magaliesburg 

31 

% library resource 
purchased in terms of 
funds allocated 

% 

100 000 

100 % 

100 % 

Q1 



Q2 & Q4: Summaryof 

Specialist 

Q2 

50% 

50% Purchase of new library 
resources 

purchases, requisition and 
invoices 

Q3 



Q4 

50% 

50% Purchase of new library 
resources 

SS-SAR(19) Capex 
17/18 IDP 

Output 16 

Purchase books 
Muldersdrift 

23, 28 & 33 

% library resource 
purchased in terms of 
funds allocated 

% 

80 000 

100 % 

100 % 

Q1 



Q2 & Q4: Summaryof 

Specialist 

Q2 

50% 

50% Purchase of new library 
resources 

purchases, requisition and 
invoices 

Q3 



Q4 

50% 

50% Purchase of new library 
resources 

SS-SAR(20) Capex 
17/18 IDP 

Output 17 

Purchase books 
Sakkie Nel 

17,18, 20, 21, 
22, 26, 29, 37 
& 39 

% library resource 
purchased in terms of 
funds allocated 

% 

200 000 

100 % 

100 % 

Q1 



Q2 & Q4: Summaryof 

Specialist 

Q2 

50% 

50% Purchase of new library 
resources 

purchases, requisition and 
invoices 

Q3 



Q4 

50% 

50% Purchase of new library 
resources 

SS-SAR(21) Capex 
17/18 IDP 

Output 18 

Purchase books 
Tarlton 

30 

% library resource 
purchased in terms of 
funds allocated 

% 

200 000 

100 % 

100 % 

Q1 



Q2 & Q4: Summaryof 

Specialist 

Q2 

50% 

50% Purchase of new library 
resources 

purchases, requisition and 
invoices 

Q3 



Q4 

50% 

50% Purchase of new library 
resources 

SS-SAR(22) Capex 
17/18 IDP 

Output 19 

Purchase books 
Munsieville Ext 4 

24, 25 & 27 

% library resource 
purchased in terms of 
funds allocated 

% 

180 000 

100 % 

100 % 

Q1 



Q2 & Q4: Summaryof 

Specialist 

Q2 

50% 

50% Purchase of new library 
resources 

purchases, requisition and 
invoices 

Q3 



Q4 

50% 

50% Purchase of new library 
resources 

SS-SAR(23) Capex 
17/18 IDP 

Output 20 

Purchase books 
Smokedown 

30 

% library resource 
purchased in terms of 
funds allocated 

% 

180 000 

100 % 

100 % 

Q1 



Q2 & Q4: Summaryof 

Specialist 

Q2 

50% 

50% Purchase of new library 
resources 

purchases, requisition and 
invoices 

Q3 



Q4 

50% 

50% Purchase of new library 
resources 
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PLANNING 
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PROJECT 

WARDS TO 
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QUARTER 
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PERSON 

SS-SAR(24) Capex 

Output 21 

Purchase books 

39 

% library resource 


180 000 

100 % 

100 % 

Q1 



Q2 & Q4: Summaryof 

Specialist 

17/18 IDP 


Kroomdraai 


purchased in terms of 
funds allocated 

% 




Q2 

50% 

50% Purchase of new library 
resources 

purchases, requisition and 
invoices 










Q3 














Q4 

50% 

50% Purchase of new library 
resources 



SS-SAR(25) Capex 
17/18 IDP 

Output 22 

Purchase books 
Amasondo 

17,18, 20, 21, 
22, 26, 29, 37 
& 39 

% library resource 
purchased in terms of 
funds allocated 


50 000 

100 % 

1,00 

Q1 

- 

- 

Q2 & Q4: Summaryof 
purchases, requisition and 

Specialist 




% 




Q2 

50% 

50% Purchase of new library 
resources 

invoices 










Q3 

- 

- 












Q4 

50% 

50% Purchase of new library 
resources 



SS-SAR(26) Capex 
17/18 IDP 

Output 23 

Purchase of Books 
on CD 

All Wards 

% library resource 
purchased in terms of 


210 000 

100 % 

100 % 

Q1 

- 

- 

Q2 & Q4: Summaryof 
purchases, requisition and 

Specialist 





funds allocated 

% 




Q2 

50% 

50% Purchase of new library 
resources 

invoices 











Q3 

_ 

- 












Q4 

50% 

50% Purchase of new library 
resources 



SS-SAR(27) Capex 

Output 24 

Modular Library - 

39+DD105:D1 

% library resource 


1 350 000 

100 % 

100 % 

Q1 



Q2 & Q4: Summaryof 

Specialist 

17/18 IDP 


Kroomdraai, Dr 
Sefularo and Dr 

20 

purchased in terms of 
funds allocated 





Q2 

50% 

50% Purchase of new library 
resources 

purchases, requisition and 
invoices 




Motlana 



% 




Q3 














Q4 

50% 

50% Purchase of new library 
resources 



SS-SAR(28) Capex 
17/18 IDP 

Output 25 

Procurement of 
Library Vehicle 

All Wards 

Stages for purchase of 
library vehicle 

Stages 

600 000 


purchase of a 
Library 

Vehicle 

Q1 

50% 

Request for quotations 

Q1: Request for quotation 

Q2: Requisition and 
Certificate/Invoice of 

Specialist 






Q2 

50% 

Purchase of vehicle 











Q3 



payment 











Q4 

- 

- 



SS-SAR(29) Capex 
17/18 IDP 

Output 26 

Upgrade of ICT 
Infrastructure 

All Wards 

No. of libraries provided 
with new ICT 
infrastructure 

Number 

R 200 000 


15 

Q1 


- 

Q3: Summaryof purchases, 
requisition and invoices 

Specialist 







Q2 

_ 

- 









- 


Q3 

100 % 

15 libraries provided with new ICT 
infrastructure 












Q4 

- 

- 



Siqned bv Executive Mayor Clr P N Lipudi 

Executive Mayor's Siqnature: 

Date: 
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National Outcome 

Outcome 9: Responsive, accountable, effective and efficient local government system 

NDP Chapter 

Building a professional, capable, citizen-focused public service (NDP Chapter 13) 

Strategic Goal 

To deliver affordable, quality and sustainable services to communities 

KPA 

Basic Service Delivery and Infrastructure within Social Services 

DEPARTMENT: SOCIAL SERVICES 








SDBIP REF.NO 

PLANNING LEVEL 

PROJECT 

WARDS TO 

BENEFIT 

KEY PERFORMANCE 

INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJ 

ECT MILESTONE 

TYPE OF EVIDENCE 

PER QUARTER 

RESPONSIBLE 

PERSON 

1 Executive Manager: Outcome 

Indigent 







Q1 

10% 

1000 





Programms 

All wards 

Number of households 

Number 


8835 

8850 

Q2 

30% 

2616 

Q1-Q4:Quarterlt 





registered for indigent support 

- 

Q3 

30% 

2616 

Report 











Q4 

30% 

2616 












Q1 

25% 

100% 





Implementation of 
IDP related 
projects 

All wards 

% of a municipality's capital 
budget actually spent on 
capital projects identified for a 
particular 

financial year in terms of the 
municipality's integrated 
development plan 

% 


86% 

100% 

Q2 

25% 

100% 

Q1-Q4: In-year 
monitoring report/ 

Executive Manager: 




Q3 

25% 

100% 

Annual Financial 
Statement 











Q4 

25% 

100% 



SDBIP REF.NO 

PLANNING LEVEL 

PROJECT 

WARDS TO 

BENEFIT 

KEY PERFORMANCE 

INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJ 

ECT MILESTONE 

TYPE OF EVIDENCE 

PER QUARTER 

RESPONSIBLE 

PERSON 

{Division : Social Upliftment 

















Q1 

25% 

1 






All wards 

No. indigent awareness 
campaigns undertaken 

Number 




Q2 

25% 

1 

Q1-Q4: 

Specialist 

SS-SU (2) Opex 17/18 
IDP 




- 

4 

Q3 

25% 

1 

Quarterly Report 

Activity 1 

Poverty Alleviation 




R1 480 208 



Q4 

25% 

1 












Q1 

40% 

4 






All wards 

No. poverty alleviation 

Number 


10 

10 

Q2 

30% 

3 

Q1-Q4: 

Specialist 




initiatives implemented 


Q3 

20% 

2 

Attendance Registers 










Q4 

10% 

1 



SS-SU (3) Opex 17/18 
IDP 


Indigent Burial and 
Pauper burial 


% indigent burial as per 
requests received 





Q1 

25% 

100% support 

Q1-Q4: Quarterly 
report 


Activity 2 

All wards 

% 

R198 872 

100% 

100% 

Q2 

25% 

100% support 

Specialist 







Q3 

25% 

100% support 











Q4 

25% 

100% support 












Q1 

25% 

25 

Q1-Q4: Monitoring 
forms and quarterly 
report 


SS-SU (4) Opex 17/18 

Activity 3 

Social Upliftment- 

All wards 

No.of NGOs monitored and 

Number 

R1 599 000 

83 NGOs 

100 

Q2 

25% 

25 

Specialist 

IDP 

Grant in Aid 

supported 

monitored 

Q3 

25% 

25 










Q4 

25% 

25 
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SDBIP REF.NO 

PLANNING LEVEL 

PROJECT 

WARDS TO 
BENEFIT 

KEY PERFORMANCE 
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UNIT OF 
MEASURE 
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ANNUAL 

TARGET 

QUARTER 
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PROGRAMME/PROJ 
ECT MILESTONE 

TYPE OF EVIDENCE 
PER QUARTER 

RESPONSIBLE 

PERSON 



Social Upliftment- 

Gender 

Empowerment 


Number of projects to support 
the empowerment of men and 
women 





Q1 

33% 

4 Projects 

Q1-Q4: attendance 
register,photos and 
quarterly report 



Activity 4 

All wards 

Number 


11 

12 

Q2 

25% 

3 Projects 

Specialist 



Q3 

25% 

3 Projects 








Q4 

17% 

2 Projects 




Social Upliftment- 
Dissability support 
projects 







Q1 

43% 

3 Project 

Q1-Q4: attendance 
register,photos and 
quarterly report 



Activity 5 

All wards 

Number of projects to support 

Number 


6 

7 

Q2 

29% 

2 Projects 

Specialist 


people with dissabilities 


Q3 

14% 

1 Projects 









Q4 

14% 

1 Projects 




Social Upliftment- 







Q1 

33% 

2 Programmes 

Q1-Q4: attendance 
register,photos and 
quarterly report 



Activity 6 

Youth 

All wards 

Number of youth development 

Number 


9 

6 

Q2 

17% 

1 Programmes 

Specialist 


Development 

programmes implemented 


Q3 

17% 

1 Programmes 



Programmes 







Q4 

33% 

2 Programmes 




Social Upliftment- 
Support for the 


Number of projects to support 
the elderly 





Q1 

30% 

3 Project 

Q1-Q4: attendance 



Activity 7 

All wards 

Number 


10 

10 

Q2 

30% 

3 Projects 

register,photos and 

Specialist 



Elderly 






Q3 

20% 

2 Projects 

quarterly report 











Q4 

20% 

2 Projects 





Social Upliftment- 
Child Development 
Projects 







Q1 

22% 

2 Project 

Q1-Q4: attendance 
register,photos and 
quarterly report 



Activity 8 

All wards 

Number of projects facilitated 

Number 


7 

9 

Q2 

34% 

3 Projects 

Specialist 


for child development 


Q3 

22% 

2 Projects 









Q4 

22% 

2 Projects 











Q1 

25% 

100% 




Activity 9 

Social Upliftment- 

All wards 

% nutritional support provided 

% 



100% 

Q2 

25% 

100% 

Q1-Q4: Quarterly 

Specialist 

SS_SU_MRC-Opex 
17/18 IDP 

Nutritional support 

vursus requested 



Q3 

25% 

100% 

report 










Q4 

25% 

100% 












Q1 

25% 

3 Campaigns 

Q1-Q4: 

Attendance register, 
photos and quarterly 



Activity 10 

Social Upliftment- 
HIV/AIDS grant 
funding 

All wards 

Number of awareness 
campaigns 

Number 


10 

12 

Q2 

25% 

3 Campaigns 

Specialist 









Q3 

33% 

4 Campaigns 

report 











Q4 

17% 

2 Campaigns 












Q1 

25% 

4 Sustainable Support 




Activity 11 

Social Upliftment- 

Kruger West, 

Number of aftercare 

Number 




Q2 

25% 

4 Sustainable Support 

Q1-Q4: 

Specialist 


Aftercare 

programme 

Kromdraai, 

19,11 

programmes 


' 

4 

Q3 

25% 

4 Sustainable Support 

Quarterly report and 
photos 










Q4 

25% 

4 Sustainable Support 












Q1 

25% 

6 Sustainable 




Activity 12 

Social Upliftment- 
Thusong Services 
Centre 

All wards 

Number of projects faciliated at 

Number 




Q2 

25% 

6 Sustainable 

Q1-Q4: 

Quarterly report, 

Specialist 


Thusong Services Centre 


7 

6 

Q3 

25% 

6 Sustainable 

attendance registers 
and photos 










Q4 

25% 

6 Sustainable 
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SDBIP REF.NO 

PLANNING LEVEL 

PROJECT 

WARDS TO 

BENEFIT 

KEY PERFORMANCE 
INDICATOR 

UNIT OF 
MEASURE 

BUDGET 

BASELINE 

ANNUAL 

TARGET 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJ 
ECT MILESTONE 

TYPE OF EVIDENCE 
PER QUARTER 

RESPONSIBLE 

PERSON 

Division : Public Safety 

















Q1 

25% 

125km 

Q1-Q4: 

Project progress 
milestone reports 


SS-PS(5) Opex 17/18 

Output 1 

Road marking 

All wards 

km of road painted 

km 

R229 948 

501 

500 

Q2 

25% 

125km 

Chief Supertendent 

IDP 

Q3 

25% 

125km 










Q4 

25% 

125km 


Programs classified as municipal running costs_PS 










Q1 

25% 

500 




Activity 1 


All wards 

No. of roadblocks conducted 
for traffic law enforcement. 

Number 


1955 

1800 

Q2 

20% 

300 

Q1-Q4 : Intervention 
Reports 

Chief Supertendent 



Traffic Law 
Enforcement 






Q3 

25% 

500 










Q4 

30% 

500 











Q1 

22% 

4028 




Activity 2 


All wards 

No of traffic hand written 

Number 


18311 

18311 

Q2 

26% 

4161 

Q1-Q4 : Intervention 

Chief Supertendent 



citations received. 


Q3 

26% 

4161 

Reports 










Q4 

26% 

4161 












Q1 

35% 

60 




Activity 3 

Road users 

awareness 

programme 

All wards 

No of road safety campaigns 
conducted 

Number 


198 

180 

Q2 

15% 

30 

Q1-Q4 : Intervention 
Reports 

Chief Supertendent 

SS_PS_MRC-Opex 
17/18 IDP 








Q3 

15% 

30 











Q4 

35% 

60 






No of reports on management 
of municipality security 
services 





Q1 

25% 

1 




Activity 4 


All wards 

Number 


New KPI 

4 

Q2 

25% 

1 

Q1-Q4 : Quarterly 

Chief Supertendent 





Q3 

25% 

1 

Reports 



Security 

Management 






Q4 

25% 

1 











Q1 

25% 

48 Hrs 




Activity 5 

All wards 

Time taken (hours) reaction to 
land invasion through use of 

Number 


48hrs 

48hrs 

Q2 

25% 

48 Hrs 

Q1-Q4 : Intervention 
Reports 

Chief Supertendent 





guards 





Q3 

25% 

48 Hrs 











Q4 

25% 

48 Hrs 












Q1 

25% 

1725 




Activity 6 

By Law 
enforcement 

All wards 

No of inspections conducted 
on the by-law enforcement 

Number 


6900 

6900 

Q2 

25% 

1725 

Q1-Q4 : Intervention 
Reports 

Chief Supertendent 



programme 






Q3 

25% 

1725 











Q4 

25% 

1725 
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SDBIP REF.NO 

PLANNING LEVEL 

PROJECT 

WARDS TO 

KEY PERFORMANCE 

UNIT OF 

BUDGET 

BASELINE 

ANNUAL 

QUARTER 

WEIGHTING (%) 

PROGRAMME/PROJ 

TYPE OF EVIDENCE 

RESPONSIBLE 

BENEFIT 

INDICATOR 

MEASURE 

TARGET 

ECT MILESTONE 

PER QUARTER 

PERSON 

Division: Sport Arts Culture & Recreation SAR 

















Q1 

25% 


Q1-Q4: Attendance 
Register, Photos and 
Report 


SS_SAR(6) Opex 

Activity 1 


All wards 

Number of library outreach 

Number 

R9 708 783 

8 

8 

Q2 

25% 

8 Programmes 

Specialist 

17/18 IDP 


programmes implemented 

Q3 

25% 










Q4 

25% 







Number of heritage arts and 
culture programmes 
implemented 





Q1 

35% 

2 Programs 

Q1-Q4: Attendance 
Register, Photos and 
Report 



Activity 2 


All wards 

Number 


7 

6 

Q2 

15% 

1 Programs 

Specialist 






Q3 

35% 

2 Programs 










Q4 

15% 

1 Programs 












Q1 

35% 





Activity 3 


All wards 

Number of people visiting the 

Number 


4848 

4848 

Q2 

15% 


Q1-Q4: Attendance 

Specialist 



museum 


Q3 

35% 


Register and Report 










Q4 

15% 













Q1 

N/A 


Q3-Q4: Attendance 
Register, Photos and 
Report 



Activity 4 


All wards 

Number of exhibitions staged 

Number 


2 

2 

Q2 

N/A 

2 

Specialist 






Q3 

50% 











Q4 

50% 




Programs classified as municipal running costs_SAR 












Number of of Sport and 
Recreation programmes 
implemented 





Q1 

25% 

2 Programs 

Q1-Q4: Attendance 
Register, Photos and 
Report 



Activity 5 


All wards 

Number 




Q2 

25% 

2 Programs 

Specialist 






Q3 

25% 

2 Programs 

SS SAR MRC-Opex 


Sports and 






Q4 

25% 

2 Programs 


17/18 IDP 


Recreation 




- 



Q1 

25% 

400 

Q1-Q4: Attendance 
Register, Photos and 
Report 



Activity 6 


All wards 

Number of visits for Sports 

Number 


1 434 

1 600 

Q2 

25% 

400 

Specialist 



fields maintenance 


Q3 

25% 

400 










Q4 

25% 

400 


Siqned by Executive Mayor Clr P N Lipudi 

Executive Mayor's Siqnature: 

Date: 































































2016/17 Draft Service Delivery and Budget Implementation Plan for Mogale City Local Municipality 



Cash receipts and Cash payment by type 


General Key Performance Indicators 


GT481 Mogale City - Supporting Table SA30 Budgeted monthly cash flow 


MONTHLY CASH FLOWS 

Budget Year 2017/18 

Medium Term Revenue and Expenditure Framework 

R thousand 

July 

August 

Sept. 

October 

November 

December 

January 

February 

March 

April 

May 

June 

Budget Year 2017/18 

Budget Year +1 
2018/19 

Budget Year +2 
2019/20 

Cash Receipts Bv Source 
















Property rates 

47197 

51 236 

45 902 

45 840 

35 038 

44 693 

38 395 

36 714 

47 583 

44 603 

55 909 

44 757 

537 868 

568 527 

600 365 

Service charges - electricity revenue 

62 829 

83 947 

77 361 

77 733 

72 519 

66 823 

67 811 

61 937 

65 227 

72 934 

85195 

84 271 

878 587 

881 311 

884 043 

Service charges - water revenue 

17 835 

19 681 

19 062 

18 668 

25 931 

16 016 

18 761 

16 760 

19 837 

19 809 

22 627 

37 071 

252 058 

277 768 

306 101 

Service charges - sanitation revenue 

10 346 

11 330 

11 170 

11 189 

11 599 

10423 

12 575 

9490 

10 851 

9 933 

13 253 

14 598 

136 758 

144 553 

152 648 

Service charges - refuse revenue 

5 899 

6 963 

6 228 

6193 

6 059 

5613 

6155 

5 397 

6 386 

6 073 

6 373 

9168 

76 509 

80 870 

85 398 

Service charges - other 

1 932 

3 574 

3 047 

2 975 

2 441 

2 885 

3 319 

2 614 

3 304 

2 984 

2 262 

3 554 

34 891 

36 880 

38 946 

Rental of facilities and equipment 

296 

351 

229 

284 

303 

285 

268 

275 

233 

209 

283 

481 

3 497 

3 697 

3 907 

Interest earned - external investments 

- 

- 

- 

- 

- 

- 

- 

- 

182 

162 

183 

5 430 

5 957 

6 296 

6 649 

Interest earned - outstanding debtors 

2 013 

2 448 

2 471 

2415 

3 090 

1 768 

2 607 

2 753 

3 773 

3 770 

3775 

3 552 

34 436 

36 399 

38 437 

Dividends received 












- 




Fines, penalties and forfeits 

845 

3 849 

2 019 

1 994 

1 387 

106 

132 

- 

878 

379 

327 

23 613 

35 529 

27 512 

29 053 

Licences and permits 

2 

2 

2 

1 

1 

2 

0 

4 

3 

0 

3 

2 

23 

25 

26 

Agency services 

1 999 

2 212 

2 213 

2 298 

2 048 

2117 

1 624 

2158 

2 077 

2163 

2157 

2 975 

26 041 

27 525 

29 066 

Transfer receipts - operational 

145 816 

- 

- 

- 

112 028 

- 

- 

- 

87 490 



- 

345 334 

387 809 

429 279 

Other revenue 

38 959 

21 769 

21 449 

13 393 

21 995 

32 230 

9 373 

25 330 

8 546 

6 546 

6 546 

26 547 

232 680 

224 803 

237 392 

Cash Receipts by Source 

335 969 

207 360 

191 153 

182 983 

294 438 

182 961 

161 023 

163 434 

256 371 

169 564 

198 893 

256 018 

2 600 168 

2 703 974 

2 841 310 

Other Cash Flows by Source 
















Transfer receipts - capital 

49 639 

" 


" 

69 885 



" 

74 077 



" 

193 600 

222119 

232 780 

Transfers and subsidies - capital (monetary 
allocations) (National / Provincial Departmental 
Agencies, Households, Non-profit Institutions, 

Private Enterprises, Public Corporatons, Higher 
Educational Institutions) & Transfers and subsidies - 
capital (in-kind - all) 
















Proceeds on disposal of PPE 












20 000 

20 000 



Short term loans 












- 




Borrowing long term/refinancing 












- 




Increase (decrease) in consumer deposits 












- 




Decrease (Increase) in non-current debtors 












- 




Decrease (increase) other non-current receivables 












- 




Decrease (increase) in non-current investments 












- 




Total Cash Receipts by Source 

385 607 

207 360 

191 153 

182 983 

364 323 

182 961 

161 023 

163 434 

330 448 

169 564 

198 893 

276 018 

2 813 768 

2 926 093 

3 074 090 

Cash Payments bv Type 
















Employee related costs 

57 650 

55101 

56 569 

57154 

61 069 

58 371 

67 054 

56192 

60 247 

51 467 

62 394 

67 394 

710 663 

750 825 

798 878 

Remuneration of councillors 

3 089 

3 089 

3 089 

3 089 

3 089 

3089 

3 089 

3 089 

3 089 

3 089 

3 089 

3 089 

37 062 

39 434 

41 958 

Finance charges 

3193 

3169 

2 675 

9 835 

2 996 

2 627 

3 489 

2 994 

2 578 

9 702 

2 944 

2 264 

48 467 

34 429 

28153 

Bulk purchases - Electricity 

76159 

58 599 

61 726 

48 000 

38 584 

92491 

50 364 

30 331 

55471 

22446 

77 978 

86 322 

698 471 

724 442 

767 908 

Bulk purchases - Water & Sewer 

22175 

18 901 

20 308 

23108 

24116 

24 852 

19 972 

11787 

17 694 

20 008 

20 706 

23 498 

247125 

261 952 

277 669 

Other materials 

7130 

7130 

7130 

7130 

7130 

7130 

7130 

7130 

7130 

7130 

7130 

9 630 

88 056 

93 047 

98 530 

Contracted services 

10 369 

26152 

23 692 

23401 

19 699 

12483 

21 902 

18 946 

8 872 

8 996 

8 872 

10 650 

194 034 

204 043 

214 631 

Transfers and grants - other municipalities 


- 






- 

- 

- 

- 

- 

- 

- 

- 

Transfers and grants - other 

5 560 

5 073 

5 094 

5158 

5 014 

5 085 

2109 

3 208 

5199 

3913 

3 881 

6 779 

56 072 

54174 

57 353 

Other expenditure 

17 562 

6 731 

8 961 

2 557 

5 992 

11926 

7 729 

674 

5 951 

5 951 

9 880 

52 878 

136 794 

136 208 

136 668 

Cash Payments by Type 

202 887 

183 944 

189 243 

179 431 

167 689 

218 053 

182 838 

134 350 

166 231 

132 702 

196 874 

262 504 

2 216 745 

2 298 554 

2 421 750 

Other Cash Flows/Payments by Type 
















Capital assets 

50 799 

39 611 

21 531 

15 250 

9 930 

27 315 

8 990 

9 904 

10 720 

13 297 

10 229 

76 302 

293 878 

284 119 

302 780 

Repayment of borrowing 

2 870 

2 883 

2145 

3 709 

2 970 

2162 

3 726 

3102 

2179 

75 274 

3 007 

2196 

106 223 

28 949 

27 084 

Other Cash Flows/Payments 

5 425 

2 456 

10 446 

6 861 

5489 

8 631 

5 800 

3 074 

6148 

7481 

7 239 

6 841 

75 892 

80 446 

85 272 

Total Cash Payments by Type 

261 982 

228 894 

223 365 

205 252 

186 078 

256161 

201 354 

150 429 

185 279 

228 754 

217 349 

347 843 

2 692 738 

2 692 068 

2 836 886 

NET INCREASE/(DECREASE) IN CASH HELD 

123 626 

(21 534) 

(32 212) 

(22 268) 

178 245 

(73199) 

(40 331) 

13 005 

145169 

(59190) 

(18 456) 

(71 825) 

121 030 

234 025 

237 204 

Cash/cash equivalents at the month/year begin: 

67 292 

190 918 

169 384 

137172 

114 904 

293 149 

219 949 

179 618 

192 623 

337 792 

278 602 

260 147 

67 292 

188 322 

422 347 

Cash/cash equivalents at the month/year end: 

















References 


1. Note that this section of Table SA 30 is deliberately not linked to Table A4 because timing differences between the invoicing of clients and receiving the cash means that the cashflow will differ from budgeted revenue, and similarly for budgeted expenditure. However for the MTREF it is now directly linked to A 7. 


179 431 
(22 268) 


167 689 218 053 

178 245 (73199) 


182 838 134 350 

(40 331) 13 005 


166 231 132 702 

145 169 (59190) 


196 874 262 504 

(18 456) (71 825) 


2 216 745 2 298 554 2 421 750 

121 030 234 025 237 204 































